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FIFTH REPORT 



OF THE 

COMMISSIONERS FOR THE IMPROVEMENT OF THE RIVER SHANNON, 

UNDER THE ACT 5 AND 6 WILLIAM IV., C. 67. 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 

May it please your Lordships, 

On the 21st instant, we had the honor to forward to your Lordships our 
Fourth Report, containing all the details of the Works we recommend for the 
Improvement of the River Shannon from Tarmonbarry to Lough Allen. 

The other very important part of our duty, namely, the Valuation of Pro- 
perties, Premises, or Rights, which will be required from individuals, and the 
Awards as declared by us, forms the subject of this Report. 

In our Third Report we entered into a full explanation of the peculiar 
nature of these investigations, and the same course described in it has been 
followed throughout, but with increased facilities, arising from the expe- 
rience obtained in our progress. 

In these Valuations we have been aided and assisted by Messrs. Low and 
Bruce, Notaries Public, and Mr. W. T. Mulvany, Civil Engineer, the same 
gentlemen who were employed in our former Valuation; and we have again 
the pleasure to state that very few objections were offered to our Awards, 
and those which were made, were of a comparatively trifling nature, but we 
considered each of them maturely, and we have reason to believe that our 
final Awards have proved satisfactory to the parties interested. 

The amount of each Award will be found m the Schedules annexed to this 
Report, and an Abstract showing the total amount. We have also 
annexed a list of all the Maps and Plans which were prepared, agree- 
ably to the 6th section of the Act 5 & 6 William IV., c. 67, for the pur- 
pose of showing the Lands, Mills, and other Premises required to be taken 
for the proposed improvements ; the number of these Maps and Plans being 
very considerable, and formed into books corresponding with the different 
places in which we held our Courts, have not been forwarded, as they form 
large and bulky volumes ; but remain in this Office until your Lordships’ 
pleasure respecting the disposal of them shall be communicated to us. 



FOURTH AND FIFTH DIVISIONS. 

Tarmonbarry to Lough Allen, including the Carnadoe and Boyle Waters* 

We have had ninety-three cases to deal with in this District, and the 
aggregate of the Awards amounts to £9,702 2s. od. 

The Awards for all the Eel- weirs in this District, and also for two small 
mills, were included in our Third Report; of the remaining premises required 
(the Awards for which are included in this Report), the greater portion 
consists of small plots of land required either to be cut away to straighten 
the River-course, and widen Canals, or upon which to spread the spoil. 
Much of the land required for the latter purpose will therefore be valuable 
after the completion of the Works. 

The only property of importance included in this Report is the Mill at 
Jamestown, the Weir of which produces very injurious effects for a consi- 
derable distance up the River. It has been valued without reference to any 
question involving the legality of its erection, which, considering that the 
parties concerned have been in undisturbed possession for many years, and 
A 2 
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FIFTH REPORT OF THE COMMISSIONERS 



Fourth and Fifth have expended much money upon it, does not appear to be a subject for rigid 
Divisions. inquiry. The speculation has been a failure as far as regards trade, owing, 
Tarmonbarry to in g 0me me asure, to the unimproved state of the Navigation of the Shannon; 
°i'£l_ en ' but the present fall of water is not very elfective, and by no means equal in 
power to that which will be obtained upon the erection of the proposed regu- 
lating Weir, at the improved Mill-site a little lower down the stream. 

A? Carrick-on-Shannon, Mr. St. George, the proprietor in fee, has given, 
without remuneration, all the premises required by us, which were in his own 
possession. V T e cannot but deem this to be an act of much liberality, not- 
withstanding the improvement that may reasonably be anticipated to result, to 
the rest of his property. . 

Between Battle Bridge and Lough Allen, as the navigation is effected by 
a lateral Canal, and as no operations in the River-course, excepting those pro- 
posed at Bealantra Bridge, near Lough Allen, would affect the navigation or 
the general drainage, we have not valued any premises or included in our 
estimate any sum for works in this part of the River, inasmuch as the benefit 
to be derived will be local, and the Works should, consequently, be under- 
taken only in conjunction with, and partly at the expense of the proprietors. 
The requisite surveys and levels have, however, been taken, and can be made 
available whenever it shall become desirable to execute the Works. 

For the right to the Navigation of the Upper Shannon, which is now vested 
in the Board of Public Works, a nominal Award has been declared and 
entered in the Schedules. 

Appendix A., p. 25. We have annexed an Estimate of the probable value that the Public 
may be expected to derive ultimately from the lands and other premises, the 
Awards for which are detailed in this Report. 

Appendix A., P . 26. For the purpose of bringing into one view, the amount of all the Awards 
made by us for the Lands, Mills, Weirs, and other Premises required for the 
improvement of the Shannon from Kilkadraan Head near its mouth, to Lough 
Allen, we have appended to this Report a General Abstract, showing the 
total amount required for each species of property, in each Division of the 
Shannon. 

Appendix A., P . 27. We have also added a similar Abstract of the ultimate estimated value 
to the Public, of the property thus to be acquired. 

From these Abstracts it will be seen that the total sum awarded amounts 
to £74,054 2s. 0 d . ; for which it is estimated that an ultimate return of 
£51,288 14s. 6d. may be expected, exclusive of Fisheries. So large a pro- 
portion of return is to be ascribed to the greatly improved water power for 
mill sites, which will be obtained by congregating the numerous small falls 
on the River into a few important ones, the value of the water power of 
which, will increase in proportion to the demand. 

Assessments. According to the Act 5th and 6th Wm. IV., cap. 67, a moiety of the cost of 

the proposed Works, in the case of a deficiency in the Tolls, is to be assessed 
on the adjoining Counties and Baronies, in the proportion in which they will 
probably be benefited. In our Third Report, page 9, we suggested that 
this provision of the Act should be placed on the basis of making the Counties 
and Baronies responsible for the entire amount of the moiety, independent of 
the Tolls. 

As to the proportion in which this assessment should be made, we beg 
leave to remark, that, 

With regard to the First or Lower Division of the Shannon, we see no 
reason to alter the apportionment of the cost recommended in our Third 
Report. , 

With regard to the remainder of the Shannon, from Limerick to Lough 
Allen, (and the Tributaries which we propose to improve,) we have, in con- 
formity to the Act, declared at our Valuation Courts, the proportions in winch 
the several Counties and Baronies, benefited by the proposed Works, shouk 
be rated to pay the moiety of the expense. For the purpose, however, o 
bringing the several proportions to an uniform scale, we have annexed to the 
Fourth Reporta Table of Proportionate Numbers, (deduced from calculations 
founded upon the total amount of the Estimates furnished in that Report,! 
which we recommend to be adopted instead of those declared. This 1 a e 
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shows the relative amount of the assessments on the different Counties and 
Baronies for the proposed Works from Limerick to Lough Allen. 

In fixing the proportion of these assessments on each County or District, 
we have endeavoured, as far as possible, to do justice to all parties, and 
have viewed the subject in every way that we conceived likely to lead to 
right conclusions. 

Still there is in this country such a want of fixed data upon which to found 
calculations on this or similar subjects, the particular amount of prospective 
advantage is, in the absence of sufficiently detailed statistical information, so 
difficult to be fixed, and so much of the development of the benefit to result 
will depend upon the encouragement of an enterprising spirit of trade amongst 
the inhabitants of the Towns and Villages adjoining the River, that, in fixing 
the proportion of an assessment of this kind, the decision must be more or less 
arbitrary. 

It may also be well to remark, that in the course of our calculations we 
found that neither the relative length of frontage to the River which any 
District possessed, nor even the extent supposed to be directly benefited, 
would, of themselves, furnish sufficient grounds upon which to found such an 
assessment, but that with these, a general knowledge of the whole country 
adjoining the River, such as we have had the means of obtaining, was neces- 
sary to the formation of an equitable decision. 

It should be borne in mind, that the proportion of assessment proposed by 
us is founded upon the estimate now furnished, in which is included a large 
sum for public bridges across the Shannon, the expense of which must have 
been defrayed, in any case, by the Counties benefited ; and consequently, 
should the Legislature direct any material modification of the proposed 
Works, a corresponding modification of the proportionate assessment should 
also take place. In such a case we would recommend that a limited power 
be given in the new Act to alter the scale of the assessments, in proportion 
to any addition or reduction that may be made in the outlay for the proposed 
Works. 

In Appendix C of this Report, page 42, we have annexed some further 
communications and documents regarding the claims of the Grand Canal 
Company. We feel theirs to be a case into the full merits of which we, as 
Shannon Commissioners, are not competent to enter. 

With respect to the actual value for the return that the Middle Shannon 
could produce to that Company, beyond the cost of proper maintenance, under 
their agreement, and under any system calculated for its own interests, we 
feel bound to maintain our original Award of a nominal sum only for compen- 
sation. 

But with regard to any claims they may have to consideration for previous 
transactions and outlay, as well as of being deprived of an exclusive right and 
power which they have held, and which might be exerted to the injury of 
a competing Navigation, these are subjects which must remain for your Lord- 
ships’ decision. 

THE CALLOW OR FLOODED LANDS. 

We have had Surveys made of the flooded or Callow Lands on the Shannon 
from Limerick to Lough Allen, and on the principal Tributaries, as far as 
the floods were caused by the influence of the Waters of the Shannon. 

The total content of these lands, as surveyed, amounts to 32,500 acres. 

The 8th section of the Act 5th and 6th Wm. IV., cap. 67, requires that we 
should fix the amount, or proportion of benefit, which would be likely to re- 
sult from the proposed measures of improvement to particular lands, in order 
to decide the proportion which should be assessed on such lands. 

We have had a Valuation made of the Callows extending from Lough 
Derg to Athlone, selecting this division of the River for that purpose, as the 
one in which the greatest extent of flooded lands are to be found, and as 
affording the best means of judging of the effect of the measure proposed in 
the Act. 

This Valuation has been made by Mr. Nicholson, who was employed by us 
to ascertain the value of the Callows in their present state ; and also the sup- 
posed improved value after they shall have been relieved from the floods to 
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The Callow on which they are now subjected. Mr. Nicholson’s Report on this subject was 

Floo ded L ands. i no i U( j e d in the Appendix to our Third Report, page 55 ; and in the Appendix B 
Appendix b., p. si. to this Report, page 31, will be found the Schedules containing the details 
of the Valuation, and an Abstract showing the total amount. It will be 
seen from this Abstract that nearly 16,000 acres of land have been examined, 
and a value affixed to them ; this work has been performed with great zeal and 
attention, as well as with great ability and judgment, by Mr. Nicholson, and 
cannot fail to prove of very great interest and value after the improvements 
shall have been effected. 

Notwithstanding the amount of prospective advantage which is likely to 
result to these lands, for the reasons stated in our Second Report, page 19, 
we adhere to the recommendation therein given of not imposing a separate 
Tax for the benefit which may possibly result to particular lands, especially 
as these lands are proposed to be taxed for the general improvement. 

Pending the decision of your Lordships and the Legislature upon this part 
of our Report, we have not deemed it necessary to incur the expense of 
valuing the remainder of the Callows on the Shannon. 

With regard to some of those Callows around Lough Derg and between 
Kill aloe and Limerick, the benefit to accrue, as stated in our Third Report, 
is more difficult to decide than in the portion valued. Upon the upper part 
of the River, however, the feeling is general, that much improvement will re- 
sult from the lowering and due regulation ol the Waters. 

GENERAL OBSERVATIONS. 

Gekebal Obser- In conclusion, we cannot forbear from once more adverting to the result of 
nations. the mode adopted on this occasion of awarding compensation for properties 
interfered with, for objects deemed to be of general public advantage. 

So far from considering that we were put into possession of any arbitrary 
power or discretion, we were quite aware of the great responsibility attached 
to that part of our duty, and the absolute propriety of conducting it in such a 
manner as should bear, if necessary, any degree of subsequent investigation. 

Being very sensible that evidence as commonly produced, of extreme 
opinions and calculation, for and against the claims, would afford no real 
grounds on which a judgment would be formed, we obtained the services of 
experienced and perfectly unprejudiced Valuators and Notaries Public, on 
whose reports our calculations have been founded, modified, where necessary, 
by any peculiar matters or circumstances that could be brought forward by 
the parties, or facts which could only be obtained by intimate local ex- 
perience. 

We feel every reason to believe that our Awards have, in this manner, 
been made with a far greater degree of equity than by the ordinary process 
by Jury, and no doubt the whole of the purchases will have been made at a 
very much lower rate, since the impression of a Jury, under the great 
uncertainty in each case must naturally be, in dealing with a public body, 
to give the individuals the benefit of every doubtful point. 

We have the honor to submit this, our Fifth and final Report, for your 
Lordships’ consideration. 

J. F. BURGOYNE. 

HARRY D. JONES. 

RICHARD GRIFFITH. 

BROOK T. OTTLEY. 

Dublin , 28 tli February , 1839. 
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Appendix A. 

Schedule of 
- Valuations. 



Part of the Fourth Division . — Longford District, 



a 


s 


Description of Property. 


\ 


sS 


Name of Townland. 


Lands. 




>3 


& 


Description. 


Quantity, 
Stat. Measure. 












A. 


R. P. 




A, S, 


1 


Ballytoohy . 


A garden and strand. 


0 


0 29 




„ 


2 


J> 


Good meadow land. 


0 


1 7 












0 


1 36 




» 


3 


„ • • 


Meadow land and pasture. 


0 


2 29 




„ 


4 


„ 


Shrubby pasture land. 


0 


1 1 




- 


5 


„ ■ ■ 


Good meadow land. 


0 


2 8 




>• 


6 


>’ • • 


Arable and shrubby pasture. 


0 


1 16 




„ 


7 


„ 


Portion of Insha Island fit for 
meadow. 


0 


0 31 










2 


0 5 




■■ 


8 


Lack 


Meadow land. 


0 


1 10 




” 


9 & 

10 


i 

f ” • ■ 


Good meadow land. 


0 


3 19 




» 


11 


» : • 


Arable, pasture, and meadow. 


0 


1 10 






T2 ! 


„ • • 


• Good«rable, 'pasture, & meadow. 


O' 


1 18 




>■ 


13 


» . • 


Good pasture land. 


0 


3 15 




„ 


14 


» 


Good meadowuland. 


0 


1 39 




» 


15 


» 


An island in good meadow. 


0 


2 7 












. 3 


2' 38 




” 


16 


Cloondrah 


Island, good pasture. 


0 


0 29 




„ 


17 


» 


Island, meadow and pasture. 


0 


2 14 




» . 


•18 


• y 


Island,, low- pasture. 


0 


0 18. 












0 


3 21 




>• 


19 


- ■ ■ 


Cahill’s Island, meadow and 
pasture. 


0 


0 31 




» 


20 

21 

22 

23 

26 

27 

28 

29 

30 

31 




Sallow Island, shrubby pasture 

Com Island, rocky, meadow. 

Far Island, good meadow. 

Island. 

Middle Island, good meadow. 

Part of Land Island, shrubby 
verge. 

Part of Ramp Island, shrubby 
meadow, and pasture. 

Verge of river, poor pasture, 
and arable. 

Verge of river, good pasture. 

Rocky and shrubby, arable 
and pasture. 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 


0 11 
0 23 
0 28 
0 3 
0 15 
0 5 

2 17 
0 37 

3 8 
3 17 


. • • 








3 


0 35 
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3. 



exteadiBgifiJontiT'^BMOKBARSBrito Lowest ■iTa'b. . 



■ r 


Where situated. 


Natoes-of Reputed Owners. 




i 














County. 

Barony,-.}, 

Parish. 


Proprietors. 

Tenants. 


Awarded toi 
compensate a}l; 
Interests. 


£ 








£ s. d. 






RoSGOMMetHii 

Ballintubbewe 

Tarmonbarry. 


Sir Ross Mahon,. Barfe. 
Catherine Macdermot. 


- 18 IT 6 


i ; 




„ 


Sir Ross Mahon, Bart. . 
Alexander Fallon. 








„ 


Sir Ross Mahon,- Bart 










Sir Ross Mahon, Bart. 
James Murtougjhm 


) 50 18 4 


2 




» 


Sir Ross Mahon, Bart. 
James Murtough. 








« 


Sir Ross Mahon, Barter 
Peter Farrell and P. Murtough. 


J 






» 


J. D; Nesbitt, Esq. 

J ...Bennett, and others. 








» 


J. D.' Nesbitt, Esq. 
Owen Nevin. 








- 


J. D. Nesbitt, Esq. 
Patrick iBennett. 








»• 


J. D; Nesbitt, Esq. . 
Thomas Bourke. 


)108 5 6 


3 




” 


J..D_Nesbitt, Esq. 
Thaddeus Kelly. 








» 


J. D. Nesbitt, Esq. 
John Gannon. 








» 


J. D. Nesbitt, Esq. 

Pat. M‘Gowan,:and others,, v 


J 






Longford. 

Longford. 

Killasheoj. 


Sir Robert Gunning, i Bart; 
James Rock, Esq. 

Thomas Murtough; 


| 20 5 10 


4 




» 


Sir Robert Gunning, Bart. 

Thomas Scallyi and Christopher Bourjkis. 








» 


» ' 








” 


;; 


\ 70 0 3 


5 






» 


‘ 






» 


» 












J 






1 









B 2 
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Part of the Fourth Division. — Longford District, 



Appendix A. 


.a 




Description of Property. 


Valuations. 


a< 






Lands. 






>4 






Description. 


. Quantity, 
tat. Measure. 














A. R. P. 






A, S, 


24 


Cloondrah 


House Island, arable and 
pasture. 


0 0 33 


A cabin in tolerable 
repair. 




„ 


25 


» • 


Garden Island, good arable 


1 1 18 














1 2 11 








32 & 




Castle Island, good arable and 


1 3 3 


A cabin in good repair. 






33 




pasture land. 








A, T 


6 




Callow land and pasture. 


4 2 16 






„ 


10 




Arable and pasture land. 


1 0 34 






„ 


11 


„ 


Arable land. 


0 0 23 






„ 


12 


» 


Wet pasture land. 


1 2 6 






„ 


13 


„ 


Callow meadow land. 


10 2 2 






„ 


14 


» • 


Callow land. 


0 1 19 














13 3 4 






» 


15 


„ . . 


Boggy pasture. 


6 0 26 






„ 


16 


„ 


Boggy pasture. 


2 1 2 






„ 


17 


» • 


Bad boggy arable. 


0 3 24 


A sod cabin. 






18 


» • 


Bad boggy arable. 


0 2 30 


A sod cabin. 












10 0 2 








19 




Boggy pasture. 


0 1 31 






» 


20 & 
21 


» • • 


Boggy pasture, reclaimable. 


1 1 35 








22 




Cut out pasturable bog. 


2 3 32 






„ 


23 


» • 


Cut out pasturable bog. 


0 3 16 


A cabin. 




„ 


24 




Bad boggy pasture. 


1 3 16 






» 


25 


» • 


Pasturable and improveable 
cut out bog. 


4 0 27 












11 1 6 








26 




Cut away bog, pasturable. 


9 0 26 








27 




Part red bog, and part turf 


54 2 31 












banks. 








” 


28 


„ . . 


Cut out bog, pasturable. 


4 2 32 






„ 


29 




Cut out pasturable bog, and 
turf banks. 


2 2 0 












7 0 32 






■> 


30 
30 A 


» • ■ 


Part boggy, arable, and part 
cut away turf banks. 


1 3 13 
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5 



extending from Tarmonbarry to Lough Tar — {continued). 











Where situated. 


Names of Reputed Owners. 


Total Amount 


L 






<> 


County. 

Barony. 


Proprietors. 

Lessees. 

Tenants. 


compensate all 
Interests. 


° i 

%'> 

£ 






£ s. d. 




Longford. 

Longford. 

Killashee. 


Sir Robert Gunning, Bart. 
Margaret Fallon. 


| 3.6 18 4 


G 


” 


Sir Robert Gunning, Bart. 
Christopher Evers. 

Thos. and D. Hanley. 


| 55 0 10 


7 




Sir Robert Gunning, Bart. 
William Fleming. 

Sir Robert Gunning, Bart. 
Michael M‘Donnell. 


| 72 1 11 


8 


„ 


» 






» 




\ 339 9 7 


9 


» 


Sir Robert Gunning, Bart. 
John Murray. 


1 

) 158 4 2 


10 


« 


Sir Robert Gunning, Bart. 
Christopher Evers. 

Farrell, and others. 


J 

| 4 9 3 


11 


» 


Sir Robert Gunning, Bart. 
Pat. Farrell. 






» 


•• 


59 2 5 


12 


» 


Sir Robert Gunning, Bart. 
George Evers. 


| 42 8 4 


13 


» 


Sir Robert Gunning, Bart. 


187 8 1 


14 


” 


Sir Robert Gunning, Bart. 
James Rock, Esq. 

Scallys and others. 


l 52 18 11 


15 


» . 


Sir Robert Gunning, Bart. 
James Rock, Esq. 
Margaret Maguire. 


1 20 8 10 


16 



Appendix A. 

Schedule of 
Valuations. 
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6 APFENDiK' TO 'FIFTH. - REPORT OF THE COMMISSIONERS 

Part of-thb Fourth Division — LoNGFOiiDf'DlsritlOTj 



AppefldixA. 


a 


t 




D'risewptfon-of $fepert y . 




Valuations'. 


£ - 


is- 




Lauds. 








I 


% 




Description. 


Quantity! 

3 tat. Measure. 






4,T, 


31 


Cloondrah 


Pasturable, cut 'Out- turf banks. 


A. R. T. 

2 0 3 






:» 


32 


» 


Pasturable, cut out turf banks. 


0 1 23 






L 


33 


» ■ 


Boggy pasture. 


0 2 4 






j»>>. 


34 


»‘ • 


Verge of red bog, pasturable. 


3 3 15 






L 


35 


» . 


Boggy pasture. 


4 0 28 






U 


36 


„ . 


Good callow meadow -landt 


10' 3 24 








37 


Castle Forbes 


Good callow pasture land. 


21 3 17 
1 0 16 






\» 


1 A, 


Demesne'. 
Cloonlamon . 


Meadow land, liable to flood. 


0 0 20 






4,U 


1.2, 


Kilbarry 


Six small islands. 


0 0 27 








3,4, 

5,6, 

7,8, 


Clooneen Cox 


Five small islands. 


1 0 13 








9,10, 

11 

12 


Cloonfoor 


Coarse sedgy island. 


0 0 6 






„ 


13 


Clooxfad 


An island. 


1 1 6 
0 1 32 






A, V 


l 


TomIska 


Bird Island, part good' clay 


0 1 37 






» 


2 


Cloonaecll 


soil, part low and wet. 
Cloonafill Island, rich clay soil. 


0 1 38 








3 


New RocJskey . 


Rabbit Island, very rich clay 


1 1 9 








4 


„ 


soil. 

- Meadow land. 


1 2 29 








5 


„ • • 


Good meadow land. 


0 2 '38 






” 


6 


» • • 


Meadow land. 


0 2 37 


. . . 






7,8, 


Glebe 


Good meadbw land. 


2 1 7 


, . ■ 






9 

10 
13, 


Rooskey ' 


Good meadow land. 
Meadow and arable land. 


• 1 1 38 
7 0 29 


t s • 




» 


14, 

15, 

16 


5> •• 1 


Arable land; 'part gardeill- 


0 0 29 


Cabin. 
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FOR THE IMPROVEMENT \ OF THE KMEKE : SHANNON. 

extending from Tarm«xnba.rr , ». to. Lough' Tae-t --(continued). 



Where situated. 


51 ames -of -Reputed Owners. 


County. 
;■ Barony. 
Parish. 


• Proprietors. 
, Tenants. 


L©NGFORD. 
! 'Lorigfov.d. 
Killashec. 


Sir RoWtvGunmpg^i&ftct. 
James Rock, Esq. 

Thomas Murtough, and others. 


Longford. 

Longford. 

Clonguish. 


Earlt of Granard. 


Longford. 

Longford. 

Killashee. 


Sir Robert Gunning, ‘Bart. 
W. J. Darcy, Esq." 


Roscommon. 

Ballintubber. 

Tarmonbarry. 


Samuel GalbraithpEsq. 
Pat Green. 


Longford. 

Longford. 

iBajraaeoola. 


Samuel Galbraith, Esq. 
Pat Green. 
uMkchaeViBiffley. 


..Roscommon. 
‘Ballintubber. 
T armoobaiT.y. 


nSam u eli dSalhr ai th i ; - E? q. 
J;; Ear-rell, and -others. 


» 


John Tredennick; Esq. 
James Egan. 


Longford. 

Longford. 

Barnaeoola. 


Sir M. Croft on, "Bart. 
John Farrell. 


Roscommon. 
•' Ballintubber. 
Tarmonbarry. 


John Tredennick, Esq. 
—Hanley -and-Miteiiell. 


- 


John Tredennick; Esq* 
Hanley, and others. 




John Tredennick* E sc k 
Mary Hanley. 


■» 


John Tredennick^ E sc l- 
Terence Shanty. 


» 


John Tredennick* E S T 
Pat. Cox. 


- 


'The See of Elphin. 
The Rev. E.' B. Eyres. 


» 


' John Tredennick, Esq. 


» 


John Tredennick, Esq. 
Michael Kelleher, and others. 


» 


John Tredennick, Esq. 
James Ford. 



•Total -Amount 
Awarded to 
compensate all 
■ Interests. 



j 7 0 0 



| 4S 15 0 



j- 25 6 11 
|„i2fcf*9 6 
|. ;85,vl0 0 



19 17 4 



2 $ 

27 

28 

29 



Appendix A. 

Schedule of 
Valuations. 
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APPENDIX TO FIFTH REPORT OF THE COMMISSIONERS 



Appendix A. 

Schedule of 
Valuations. 



Part of the Fourth Division. — Longford District, 



Letter of Plan. 


Number of Lot 1 
on Plan. 




Description ofPrope 


ty. 




Name of Townland. 


Lands. 


Mills and Houses. 


Description. 


Quantity, 
Stat. Measure. 










A. R. F. 




A, V 


20 


Rooskey 


Good clayey and gravelly land, 


0 2 6 


An old mill and two 








being the Old Mill Plot. 




other buddings on the hinds 












and tail race nnd righto of water. 


» 


24 


„ . . 


Arable and pasture land. 


1 0 38 






25 & 




Meadow land, subject to flood. 


2 1 1 






26 










» 


27 


„ • • 


Marshy meadow land. 


0 2 5 






28, 




Good arable and meadow land, 


9 0 37 






29, 




attached to Kooskey Lodge. 








&31 












30 


„ • ■ 


Callow meadow land. 


2 3 31 




AW 


1 


Lavagh 


Sedgy callow land. 


3 0 38 






2 




Low meadow land. 


1 2 11 






3 




Callow pasture land. 


0 1 13 






4 




Island, coarse meadow. 


1 0 5 












2 3 29 










All that portion of the River 


Shannon, w 


th its Navigation, Side- 








cuts, Locks, Harbours, Lands, and all other premises appurtenant 








thereto, or rights connectec 


therewith, transferred to the Board 








of Public Works, by the late Board of Inland Navigation, or 








now in the possession of said Board of Public Works. 



Letter 
of Plan. 


Name of the Place, and Description of the 
Work for which the Premises are required. 


Description of Property. 


A, S, 


Tarmonbarry — Shoal 


Lands and two small houses 


A, T, 


Cloondraii — Proposed Canal 


Lands and three small cabins 


A, U, 


Clooneen Cox — Shoal 


Lands ..... 


A, V, 


Rooskey — Canal and Shoal . 


Lands and one cabin, £1,265 15 3 
Old Mill . . . 310 0 0 


A, W, 


Carnadoe Water — Improved 




Sailing Course .... 


Lands 




Upper Shannon Navigation, in p 


ssession of the Board of Public 




Works .... 






Total for Longford District, . . 



£ s. d. I 
355 6 7 | 
1,366 7 11 
34 9 2 
j- 1,575 15 3 



' 0 1 0 | 
£3,430 0 1 
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extending from Tarmonbabry to Lough Tap — ( continued ). 



Where situated. 


Names of Reputed Owners. 




f 










County. 

Barony. 

Parish. 


Proprietors. 

Tenants. 


Awarded to 
compensate all 
Interests. 


® | 














£ s. d. 




Roscommon. 

Ballintubber. 

Tarmonbarry. 


John Tredennick, Esq. 
Mr. Francis Nesbitt. 


j- 310 0 0 


32 


” 


John Tredennick, Esq. 
Daniel Hanly. 


| 50 16 5 


33 


- » 


John Tredennick, Esq. 
Arthur M‘Cann. 


| 67 9 2 


34 


■ 


John Tredennick, Esq. 
John Nesbitt. 


| 16 5 0 


35 


>• 


John Tredennick, Esq. 


423 5 8 


36 


>’ 


John Tredennick, Esq. 
Rev. William Moorhead. 


j- 121 2 0 


37 


Roscommon. 

Ballintubber. 

Kilglass. 


William Hanly, Esq. 
Miss Mary Anne Hanly. 


| 48 8 0 


38 


Roscommon. 

Ballintubber. 

Kilmore. 


The Archbishop of Tuam. 
William M‘Donald. 

John Feeny. 


j- 49 12 2 


39 


Counties of Roscommon, 
Westmeath, Long- 
ford, and Leitrim. 




0 1 0 


40 



Appendix A. 

Schedule of 
Valuations. 



Longford, 11th January, 1839. 



J. F. Burgoyne, 
Harry D. Jones, 
Brook T. Ottley, 



Commissioners. 
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10 APPENDIX TO FIFTH REPORT OF THE COMMISSIONERS 

Part of the Fourth and the Fifth Division. — Carrick-on-Shannon District, extending from 

including the 



3 




Description of Property. 




® J 




l™*,. 


Mills and Houses. 




SS 




Description. 


Quantity, 

StatiMeasure. 


A,X 


I. 


CULTYCUNWAY 


Portion of Kilbride Deer Park, 
on West side of Jamestown 
Canal. 


X. R. P. 

0 2 39 




» 


II. 


” 


Meadow near Deer Park, on 
site of old quarry. 


0 2 2 




” 


m. 


Ardnaffron . 


Low bottom meadow, subject 
to floods. 


2 2 11 






IV. 


„ 


Good arable land. 


0 2 37 






V.& 
VII. B. 


» 


Good arable land. 


l 3 18 




- 


VI. 


» 


Good arable land. 


0 2 10 




.. 


VII. A 




Improveable arable land. 


0 3 18 




» 


VIII. 


„ 


Bad arable land, from cut 
away bog. 


1 0 26 




” 


IX. 

XV. 


Lackagh } 


Cut away bog and turf banks. 


JO 3 19 
\0 2 11 


: : : } 










1 1 30 






X. 


» 


Moory arable land. 


0 1 7 




. . 


» 


XI. 


» • 


Moory arable land. 


0 1 14 




. . 


» 


xn. 


» • 


Moory arable land. 


0 2 12 




• • • 


» 


Xin. 


» • 


Moory pasture land. 


0 3 22 






» 


XIV. 


» 


Good arable and pasture. 


1 1 5 




. . . 










3 1 20 




» 


XVI. 


» • • 


Moory arable land. 


0 1 1 


Stone wall cabin in 
tolerable repair, lately thatched. 


„ 


XVII. 


» 


Moory arable land. 


0 3 16 


Do. do. 










1 0 17 






XVIII. 


Corlara 


Moory arable land. 


0 1 39 




» 


XIX. 


» • 


Moory arable and pasture, with 
some meadow. 


3 3 35 










4 1 34 






XX. 


- • ■ 


Good moory arable land. 


0 0 13 
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Lough Nanogue, at the Southern Extremity of the Jamestown Canal, to Lough Allen, and 
Boyle Water. 



Where situated. 


Names of Reputed Owners. 




1 . 


Baron//. 

Parish. 


Proprietors. 

Tenants. 


Total Amount 
Awarded to 
compensate all 
Interests. 


< : 7 
‘o | 

>• 


Roscommon. 

Ballintubber. 

Kilmore. 


Sir G. King, Bart. 


15 18 8 


I 


” . 


Sir G. King, Bart. 
Peirce Simpson, Esq. 
Doctor Dunne. 


\ 17 0 7 


2 


» 


Sir G. King, Bart. 

Pat. Waters and Anne M‘Partland. 


| 53 9 10 


3 


" 


Sir G. King, Bart. 
Widow Clarke. 


| 22 10 0 


4 


” 


Sir G. King, Bart. 
Pat. Hanly. 


/ “ 7 2 


5 


” 


Sir G. King, Bart. 

Patrick Morahaun and Patrick M'Loughlin. 


| 17 $ 9 


6 




Sir G. King, Bart. 

Thomas and Charles Farmer. 


| 19 16 3 


7 


” 


Sir G. King, Bart. 
Pierce Simpson, Esq.* 
Andrew Beirne. 


\ 13 18 3 

3 


8 


* 


Sir G. King,. Bart. 


13 8 4 


9 


” 


- 


Sir G. King, Bart. 


K 








Thomas and Charles Farmer. 


1 








Michael Hoban. 


\ 72 0 11 


10 






Widow Hanley. 








- 


Michael Hanley. 


J 




» 


Sir G. King, Bart. 
John Bood. 
Patrick Farmer. 


| 29 loi 3 


11 




Marquess of Westmeath. 






” 


Marquess of Westmeath. 
Pat. Cox. 

Peter Cox. 


^ 89 7 6 


12 


» 


Sir G. King, Bart. 
H. Hogg. 

J. M'Keon. 


j- 1 17! 9 


13 | 



Appendix A. 

Schedule of 
Valuations. 



* Mr. Simpson claims to hold this by Lease, which is disputed by Sir G. King. 
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Appendix A. 

Schedule of 
Valuations. 



Part of the Fourth and the Fifth Division — Carrick-on-Shannon District, extending from 

including the 



A 


■g 


Description of Property. 


! 


o| 

go. 




Lands. 


Mills and Houses. 


3 


a 3 
£ 




Description. 


Quantity, | 
Stat.Measure. 










A. 


r. r. 




A,X, 


XXI. 


Cartron-King 


Very good moory arable land. 


0 


1 23 




» 


XXII. 


„ 


Moory rushy pasture land. 


3 


1 37 






XXIV. 


„ 


Moory rushy bottom pasture. 


1 


2 30 












5 


2 10 






XXIII. 




A lake, called the Black 


2 


0 1 










Lough. 








» 


XXV. 


CoRRY 


Part good arable, part meadow. 


0 


3 5 




„ 


XXVI. 


„ 


Part arable, part meadow. 


1 


1 26 




„ 


XXVII. 


» 


Arable and pasture land. 


0 


2 20 




» 


XXVIII 


” 


Part of garden, arable land. 


0 


1 29 






XXIX- 


„ 


Mixed arable and pasture. 


0 


2 33 






XXX. 


„ . • 


Pasture and coarse meadow 
land, subject to floods. 


0 


1 19 




» 


XXXI. 


” 


llushy bottom land, part sub- 
ject to flood. 


2 


2 2 




- 


XXXII. 


Moyglass 


Coarse meadow and pasture 
land, subject to flood. 


2 


0 15 




” 


XXXIII 


Cloonteem 


Part of Demesne, part wet 
pasture land planted, part 
good upland, part green bot- 
tom and boggy pasture. 


2 


0 14 




„ 


XXXIV 


„ 


Moory arable and pasture land, 
and part coarse meadow. 


4 


2 32 










15 


2 35 




A,Y 


I. 


Tolly 


Good arable and pasture land. 


1 


0 32 






II. 


Tully & Jamestown 


Gravelly shore of river. 


0 


3 12 












2 


0 4 




” 


m.xv. 


Jamestown 


Site of the mill, gravelly and 
rocky land, part yard, part 
planted. 


0 


3 12 


The mill, kiln, and shed, 

dam ’ Ihcr^rtcUonsIn'tlie bed tf 














franchises whatsoe'er bclonginB 
losaiil mill, or the lots of ground 
herein described. 
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Lough Nanogue, at the Southern Extremity of the Jamestown Canal, to Lough Allen, and 
Boyle Water — ( continued ). 



Where situated. 


• Names of Reputed Owners. 




S . 






Total Amount 
Awarded to 
compensate all 
Interests. 




County. 

Barony. 


Proprietors. 

Tenants. 


Number of A 
Volume 1 








£ s. d. 




Roscommon. 

Ballintubber. 

Kilmore. 


Sir G. King, Bart. 
Gilbert Hogg, Esq. 
Thomas Hanly. 

Sir G. King, Bart.* 
Gilbert Hogg, esq. 


no. 2 s 


14 


» 


4 


j- 0 10 


15 




Marquess of Westmeath. 
Widow Donnelly. 


\ 




» 


Marquess of Westmeath. 






» 


, 






- 


Marquess of Westmeath. 
Widow Beirne. 






» 


Marquess of Westmeath. 








Marquess of Westmeath. j 
Gilbert Hogg, Esq. 


240 6 4 


16 


» 


Marquess of Westmeath. 






” 




) 




Leitrim, 

Leitrim. 

Kiltoghert. 


Francis O’Beirne, Esq. 
Owen Horan. 


j 37 11 2 


17 


. 


The See of Tuam. 

Sir Gilbert King, Bart. 

Hugh and Gerald Walsh, Esqrs. 


- 2,858 11 11 


18' 



* The Marquess of Westmeath claims to be proprietor in fee of lots 22 and 24 ; this is disputed by Sir G. King, 
whose tenant, Mr. Hogg, is now in possession. , 

t This is also claimed by the Marquess of Westmeath, and disputed as above. 

I This Award includes the value of the timber growing on the Lots here described. 



Appendix A. 

Schedule of 
Valuations. 
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APPENDIX TO FIFTH REPORT OF THE COMMISSIONERS 



Appendix A. 

Schedule of 
Valuations. 



Part of the Fourth and the Fifth Division.— Carrick-on-Shannon District, extending from 

including the 



• 




Description of Property. 


5 


o i 




Lauds. 


Mills and Houses. 




1 s 


Name of Townland. 


Description. 


Quantity, 
tat. Measure. 










A. R. !’• 




A,Y, 


V. 


Charlestown 

Demesne 


Moovy bottom land, part 
planted 


1 3 39 




A,Z, 


i. 


CtJLTYCUNWAY ^ 


Two islands, called Doyle’s 
Islands, producing sedgy 
coarse grass. 


<0 0 21 
(0 1 3 










Two islands, called Grose’s 
Islands. 

An island, part rich loam, part 
low and wet. 


0 1 24 




B,A, 


i. 


Attirorv 


0 0 22 






ii. 


„ 


An island, alluvial soil, coarse 


0 0 14 










floods. 


0 0 36 




B,B, 


i. 


CaUUICK ON-SnANNON 
Town Pabiks. 


Low callow land, adjoining the 
Harbour. 


1 1 37 




” 


ii. 


» 


A portion of garden next 
Harbour. 


196 sq. yds. 




” 


hi. 




A portion of garden next 
Harbour. 


73sq.yds. 




« 


IV. 


” 


A portion of garden and small 
office. 


187 sq. yds. 




,, 


- 


» 


A portion of garden next 
Harbour. 


159 sq. yds. 






VI. & 
X. 


» 


Part waste gravel shore, part 
road, part site of old cabins, 
and good arable land. 


0 2 20 


A cabin and out-office 
in ruins. 


>■ 


VII. 


- 




625 sq. feet 


Athatched cabin inbad\ 
repair ; no yard nor 
garden. 


■> 


VIII. 


” 




625 do. 


A thatched cabin, part 
used as a cooper’s \ 
shop — in bad repair ; 
no yard nor garden. 


„ 


IX. 


„ 




575 do. 


A thatched smithy, in 
bad repair ; no yard 
nor garden. 










1825 sq.feet 


b 


XI. 




Part a gravelly shore, part 
Island. 


0 0 34 




B,C 


I. 


Annaghbeg 


Good pasture land, part sub- 
ject to flood. 


1 2 26 
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Lough Nanogue, at the Southern Extremity of the Jamestown Canal, to Lough Allen, and 
Boyle Water — ( continued ). 



Where situated. 



County. 



Names of Reputed Owners. 



Proprietors. 

Tenants. 



Total Amount 
Awarded to 
compensate all 
Interests. 



Roscommon. 

Ballintubber. 

Kilmore. 



Leitrim. 

Leitrim. 

Kiltoghert. 



Roscommon. 

Boyle. 



Sir G. King, Barf.* 



Sir G. King, Bart. 



C. M. St. George, Esq.f 
David Byrne. 

Charles Grose. 



C. IM. St. George, Esq.f 
Captain Cox. 

Charles M. St. George, Esq. 
Mrs. Clifford. 

C. IM. St. George, Esq. 
Bernard M‘ Garry, 

Captain Bertridge. 

C. M. St. George, Esq. 
Bernard M'Gaxry. 

Henry Corbett. 



C. M. St. George, Esq. 
Joseph Backhouse. 
Elizabeth Backhouse. 

C. M. St. George, Esq.§ 



Charles M. St. George, Esq. 
R. P. Graham, Esq.|| 

1 / Thomas Healy. 

M. Higgins. 

John Boyle. 



C. M. St. George, Esq. 
Charles Peyton, Esq. 
Robert Jones. 

Hugh Barton, Esq. 

G. and H. Walsh, Esqrs. 
Fitzpatrick and Armstrong. 



. Award includes the value of the timber growing o: 

| ,* le Proprietor in fee makes a free gift of his interest. 

+ t'k 6 i’ ro l , P etor makes a free gift of the premises required, 
n m ? ro P rietor makes a free gift of the premises required. 
11 Mr. Andrew Baker claims an interest in these premises. 



£ s. d. 

102 13 8 



0 1 0 
81 1 0 
27 1 0 



63 1 0 
0 1 0 



the lot here described. 



Appendix A. 

Schedule of 
Valuations. 
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16 APPENDIX TO FIFTH REPORT OF THE COMMISSIONERS 

Part of the Fourth and the Fifth Dimmit— Camuck-oh-Shahbon District, extending from 

including the 



• 


■g 


Description of Property. 




•si 




Lands. 






■- 










Mills and Houses. 


>4 


£ 


Name of Townland. 


Description. g 


Quantity, 
at. Measure. 










a. r. r. 




B,D 


■■ 


Drumheirny . 


Rushy pasture land. 


9 0 17 




„ 


n. 


Leitrim . 


Very good meadow land. 


0 3 30 




„ 


i.&iii. 


» • • 


Good meadow land. 


0 3 26 




„ 


in. 


» 


Good meadow land. 


0 3 20 




,, 


IV. 


» • • 


Good meadow land. 


1 1 28 




„ 


V. 


» 


Good meadow land. 


0 3 20 




„ 


VI. 


» 


Good meadow land. 


0 3 7 






VII. 


» 


Good pasture and meadow 
land. 


0 2 6 










15 1 34 




» 


VIII. 


Cloonfad 


Rushy pasture land. 


1 0 2 




- 


IX. A 


. ■ 


Good meadow land. 


4 3 21 






IX.B 


„ , • 


Imperfectly reclaimed bog, 
and a stripe of recently 
reclaimed moor. 


1 3 32 




„ 


X. 


„ 


Very good meadow land. 


1 1 9 




„ 


XI. 


„ 


Mixed pasture land, part sub- 
ject to flood. 


4 3 30 










8 0 31 




B,G 


I. A 


Aughafin 


Good pasture, small Island 
included. 


0 0 23 




» 


I. B 


„ • ■ 


Good arable land. 


0 3 10 




” 




„ ■ ■ 


Islands, good pasture land, 
part planted. 


0 3 29 
















» 


S’ 


■ ■ 


Good meadow land. 


1 3 38 




» 


ra. 


Derrynadoey . 


Islands, pasture land, planted. 


0 0 39 




» 


8,7,&8 


„ • • 


Islands, low marshy land. 


0 3 30 






A & I 


„ 


Low pasture land, subject to 


0 2 26 












5 2 35 | 










1 
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Lough Nanogue, at the Southern Extremity of the Jamestown Canal, to Lough Allen, and 
Boyle Water — ( continued .) 



Where situated. 


Names of Reputed Owners. 






1 . 


Count's. 

Barony. 

Parish. 


Proprietors. 

Lessees. 

Tenants. 




Awarded to 
compensate all 
Interests. 


< ^ 
O | 










Z 








£ s . d. 




Leitrim. 

Leitrim. 

Kiltoghert. 


Peter D. Latouche, Esq. 


\ 






■> 


P. D. Latouche, Esq. 
John Kean. 








•> 


P. D. Latouche, Esq. 
J. M'Guire, jun. 

P. D. Latouche, Esq. 
J. M‘Guire, jun. 

P. D. Latouche, Esq. 
John Vaugh. 




372 17 1 


31 


>■ 


P. D. Latouche, Esq. 
J. M'Guire, sen. 










P. D. Latouche, Esq. 
J. M‘Guire, jun. 








” 


P. D. Latouche, Esq. 
James Gray. 


y 






Roscommon. 

Boyle. 

Tumna. 


H. Barton, Esq. 

G. and H. Walsh, Esqrs. 
M. M‘ Garry. 


i 


20 8 4 


32 


” 


Hugh Barton, Esq. 

G. and H. Walsh, Esqrs. 
James Moran. 


! 


116 13 0 


33 


» 


Hugh Barton, Esq. 

G. and H. Walsh, Esqrs. 
Patrick Barry. 




213 8 9 


34 


Roscommon. 

Boyle. 

Kilronan 


Myles J. O’Reily, Esq. 

Mat. O’Connor, Esq., Jas. M'Tiernan, Esq. 


■> 


154 0 1* 


35 












» 


» 


\ 










J 







' This Award includes the value of the timber growing on these Lots. 

D 



Appendix A. 

Schedule of 
Valuations. 
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18. APPENDIX. TO EIETH REPORT OE THE COMMISSIONERS 



Appendix A 1 : 

Schedule of 
Valuations. 



Part of the Fourth and the Fifth Division^— Carrigk-on-Shannon District; extending,: from. 

including, the. 



I 




Description of Property. 


a. 


oS 


Name of Tdwnland. 




Mills '.and Houses. 


p 


'A 


Description. 


Quantity, 

tat.Measure. 


B,G 


IV. A 
& B 


Mahawnagh . 


Part low marshy land, part- 
rushy and sedgy pasture 
land. 


A. Ri F. 

2- 0 29 




J» 




» ■ • 


Islands, good pasture land,. 


0 0 8 






IV. C 


„ 


Rich meadow and arable .land. 


0 1 23£ 












2 2 20i 




| „ 


V. 




Islands, shrubby pasture land. 


0 0 37 




L 


W 


„ 


Verge of river in meadow, 


0 0 14 












0 1 11 




B,I1 


I. A 
I. B 


, 

Mount Allen . 


Very good pasture and mea- 
dow land. 

Deep red bog. 


0 2 23 

1 2 30 




„ 


II. 


„ 


Road and river .verge. 


0- 1 18 




r ” 


in. 


Mount Allen 
Derrynadoey 


Old canal, pasture. 


2 1 28 






IV. A 




Arable and pasture land. 


0 2 4 




• .V 


IV. B 


» 


Deep bog. 


1 3 25 




„ 


V. 


Aughafin 


Good arable and'. pasture. 


0 1 31 












7 3 39 




B,I, 


I. 


Carricknabrack 


Site of old Iron Works, pas- 
ture land. 


0 3 2 




• „ 


II. 


„ 


Meadow land, subject to flood. 


1 3 15 












2 2 17 




THE. BOYLE 


B,J, 


I. A 


T OBBER ATERVAN 


Rocky, gravelly verge of river. 


A. B. P. 

0 1 23 




:■ » 


I. B 


» 


Pasture land, subject to flood. 


1 3 20 












2 1 3 




I » 


ir. 


Knocicnacarrov 


Strand, and inferior pasture lan d 


0 2 38 




„ 


„ 


„ 


Island. Sedgy pasture land, 
subject to flood. 


0 2 26 










1 1 24 




1” 


III. 


Cloonacarrow 


Island. Coarse pasture land, 
subject to flood. 


0 0 18 




|» 


„ 


,, . • 


Strand. 


0 1 31 


. . ; 










0 2 9 
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Lough Nanogue, at the Southern Extremity of the Jamestown Canal, to Lough Allen, and 
. Boyle Water — ( continued ). 



Where situated. 


Names of Reputed Owners. 




|j 


Barony. 

Parish. 


Proprietors. 

Lessees. 

Tenants. 


Awarded to 
compensate all 
Interests. 


Number ot A 
Volume 






£ S. d. 




Leitrim. 

Leitrim. 

Kiltoghert. 


Tobias Bur chill,. Esq. 
Alexander Kane. 


| 51 12 1 


36 


- 


Tobias Burchill, Esq. 
James Keon. 


- 6 17 5 


37 


Roscommon. 

Boyle. 

Kilronan. 


Myles O’Reily, Esq. 

Mat. O’Connor, and James M ! Tiernan, Esq. 


' 








) 77 12 8* 


38 




Myles O’Reily, Esq. 

Mat. O’Connor, Esq. James M^iernan, Esq. 
Michael Cooney. 


i 




»• 


Myles O’Reily, Esq. 
James M‘Tiernan, Esq. 


J 




Leitrim. 

Leitrim. 

Kiltoghert. 


Lord Duncannon. 
George Cowan. 


) 55 13 2 


39 


>■ 


Lord Duncannon. 
Owen Doyle. 


J 




WATER. 






£ s. d. 




Roscommon. 
Boyle. 
i umna. 


M. M ; Causland, Esq. 
Charles J. Peyton, Esq. 


f | 35 6 2 


40 


Roscommon. 

Boyle. 

Ardcarn. 


Reverend Thomas Gough. 
William Molloy, Esq. 


| 17 3 3 


41 


Roscommon. 

Boyle. 

I umna. 


Hugh Barton, Esq. 
William Molloy, Esq. 
James Reynolds 
” 


| 41 ’ 


42 



‘This Award includes the value of the timber growing on these Lots. 
D 2 



Appendix A. 

Seheduleof 

Valuations. 
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Appendix A. 

Schedule of 
Valuations. 



Part of the Fourth and the Fifth Division — Carrick-on-Shannon District, extending from 

including the 



fl 


j . 




Description of Property. 


Oh 






Land.. 






3 

"A 




Description. 


Quantity, 

Stat.Measure. 












a. r. r. 




B, J, 


IV. A 


Cloonacarrow 


Gravelly verge of river, very 
little pasture. 


0 1 14 




- 


IV. B 


” ■ • 


Meadow and pasture land, sub- 
ject to flood. 


1 1 35 




„ 


IV. c 


„ • 


Meadow and pasture, lies low. 


0 0 19 












1 3 28 




- 


V. 




Part pasture, part bare rock. 


0 1 24 




B,K, 


I. 




Meadow, subject to flood. 


1 1 4 




B,L, 


I. 


Clegna . 


Bare lime stone rock, and 
gravelly verge. 


0 3 27 




» 


II. 


COOTEHALL 


Arable pasture, and bare rock. 


0 1 13 






III. 


„ 


A pound, built of dry stone walls. 


0 0 12 






IV. 


„ • • 


Limestone rock, and a little 


0 3 26 










1 


2 0 38 






V. 


CULMORE 


Gravel beach and pasture land. 


0 2 10 




„ 


VI. 


„ 


Strand, with a little pasture. 


0 2 13 












1 0 23 




B,M 


I. 


Oakport 


Meadow and pasture land, part 
planted. 


1 0 0 




„ 


II. 


Knockadafp . 


Island planted ; poor pasture. 


0 0 7 




B,N 


I. A 


Kilteasiieen . 


Gravelly rocky strand. 


0 2 21 




» 


I. B 


■ • 


Coarse pasture land on side of 
Lake. 


1 3 8 




» 


I. C 


» • 


An island, called Sallow Island. 


0 0 26 




- 


I. D 


” ■ • 


Pasture verge, with timber in 
places. 


0 1 35 




» 


I.E 


» • 


Pasture land, subject to floods. 


0 1 12 




” 


n. a 


» ■ • 


Good arable and meadow land. 


1 1 12 






II. B 


» . 


Poor pasture land, verge of 


0 0 5 












4 2 39 
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Lough Nanogue, at the Southern Extremity of the Jamestown Canal, to Lough Allen, and 
Boyle Water — ( continued ). 



Where situated. 


Names of Reputed Owners. 




| 






Total Amount 




County. 

Barony. 


Proprietors. 


compensate all 
Interests. 


O | 


Parish. 


Tenants. 


s> 








z 






£ s. d. 




Roscommon. 


H. Barton, Esq. 


) 




Boyle. 


W. Molloy, Esq. 






Tumna. 


John Brady 






» 


H. Barton, Esq. 
W. Molloy, Esq. 


42 2 11 


43 




[ 4 12 7 


44 




Hugh Oates. 




” 


Hugh Barton, Esq. 
William Molloy, Esq. 


f 31 2 1 


45 




John Adams, and others. 


1 


Roscommon. 


Hugh Barton, Esq. 






Boyle. 


William Molloy, Esq. 




Ardcarn. 


E. Patterson. 






Roscommon. 


Hugh Barton, Esq. 






Boyle. 


W. Molloy, Esq. 






Tumna. 


Patrick Brennan. 


5 13 5 


46 


” 


Hugh Barton, Esq. 
Hugh Murray. 


J 




Roscommon. 


Rev. Thomas Gough. 






Boyle. 

Ardcarn. 


William Molloy, Esq. 


/ 3 16 10 


47 




Rev. Thomas Gough. 


William Molloy, Esq. 


” 


Rev. Thomas Gough. 
W. Molloy, Esq. 


24 10 10* 


48 




The See of Elphin. 

Very Rev. Dean French.f 


- 1 12 8 


49 




Thomas Taughren. 


\ 


Roscommon. 


See of Elphin. 






Boyle. 


Very Rev. Dean French. 






Kilbryan. 


Tobias Peyton, Esq. 


\ 




»■ 


” 


100 19 9{ 


50 


» 


See of Elphin. 

Very Rev. Dean French. 

Tobias Peyton, Esq. 

L. Regan. ^ 















* This Award includes the value of the timber growing on this Lot. 

t Mr. Molloy claims this Island. This Award includes the value of the timber growing on this Lot. 
t This Award includes the value of the timber growing on the Lots. 



Appendix A. 

Schedule of 
Valuations. 
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APPENDIX TO FIFTH REPORT OF THE COMMISSIONERS 

Part of the Fourth and the Biflh Dimmer, ■ • extending from 

including the 



Appendix A. 




- 


Description of Property. 




Schedule of 
Valuations. 








Lands. 


Mills and Houses. 






f § 
s§ 


Name of Townland. 


Description. 


Quantity, 
tat. Measure. 












A. R. F. 






B,N 


III. A 


Kilteasheen 


A good potato garden. 


0 2 17 


A thatched stone-wall 
house. 




”1 


III. B 


„ . • 


Good meadow land, part sub- 
ject to floods. 


0 1 28 






» 


IV. 


Knockadaff . 


Meadow and upland. 


1 0 33 








IV. B 




Island ; good pasture land. 


0 0 25 














2 1 23 






- 


V. A 


» • ■ 


Good meadow land. 


0 1 19 






» 


V.B 


” ■ • 


Good pasture, land, but neg- 
lected. 


0 1 30 






„ 


V.C 


„ 


Shrubby island, subject to flood. 


0 1 9 








VI. A 


„ • • 


Coarse meadow. 


0 2 9 








VI. B 




Shrubby island, subj ect to flood. 


0 0 18 














13 5 






- 


VII. A 


Knock vicar . 


Meadow land and verge of 
river. 


0 1 10 






- 


B 


• • 


Low meadow land, subject to 
flood. 


0 3 38 








C 


» • • 


Island, produces reeds and 
sedge, part planted. 


0 1 12 








D 


» • • 


Pasture land, covered with 
shrubs. 


0 0 11 






» 


E 


» • • 


Island, meadow land, subject 
to flood, part planted. 


4 0 37 






„ 


F 


„ 


Pasture land, planted. 


1 0 15 






” 


G 


„ • • 


Coarse meadow and pasture, 
verge of river. 


0 2 37 






„ 


a 


„ 


Bare rock, with some pasture. 


0 1 25 














8 0 25 
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Lough Nanogue, at the Southern Extremity of the Jamestown Canal, to Lough Allen, and 
Boyle Water — ( continued ). 



Where situated. 


Names of Reputed Owners. 


Total Amount 
Awarded to 
compensate all' 
Interests. 


Number of Award, 
Volume VI. 


County. 

Barony. 

Parish. 


Proprietors. 

Lessees. 

Tenants. 








£ s. d. 




Roscommon; 


See of Elphin; 






Boyle. 


Very Rev. Dean French. 








Kilbryan. 


John Bushell. 








» 


■ 














99 10 8 


51 


Roscommon. 


„ 








Boyle. 










Ardcarn. 










” 


” 










See of Elphin. 










Very Rev. Dean French. 










Darby Carty. 








» 


” 














49 17 % 


52 


” 


” 








„ 


See of Elphin. 










Very Rev. Dean French. 










Charles Molloy. 










” 










Francis O’Beirne, Esq* 


'N 






» 


Charles Peyton, Esq. 








” 


» 




584 3 11* 


53 


•> 


” 












j 






.* The Lots here described lie 
Lots is also included. 


adjacent to the residence of Mr. Peyton. The value of 


ie timhpr growing or 


these 



Appendix A. 

Schedule of 
Valuations. 
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24 APPENDIX TO FIFTH REPORT OF THE COMMISSIONERS 

Part of the Fourth and Fifth Division — Carrick-on-Shannon District, extending from Lough 
Nanogue, at the Southern Extremity of the Jamestown Canal, to Lough Allen, and 
including the Boyle Water. 



ABSTRACT. 



Letter 
of Plan. 


Name of the Place, and Description of the 
Work for which the Premises are required. 


Description of Property. 


Amount. 


A, X, 
A, Y, 


Jamestown — Canal 
Jamestown — Mill and Weirs 


Lands, two cabins, and some tim- 
ber ..... 

Lands, mill, &c. 


£ s. d. 
772 3 11 
2,998 16 9 


A, Z, 


Doyle’s Islands — Shoal 


Lands ..... 


co 

co 

to 


B, A, 


Grose’s Islands — Shoal 


Lands ..... 


3 19 10 


B, B, 


Carrick-on-Shannon, — Shoal, 
Swivel Bridge, and Harbour 


Lands and houses 


377 4 9 


B, C, 


Port — Shoal .... 


Lands ..... 


39 12 7 


B, D, 


Leitrim — Shoal and Harbour 


Lands ..... 


723 7 2 


B, G, 


Bealantra — Shoal and Regulating 
Weir . 


Lands and timber 


212 9 7 


B, H, 


Arrigna River — Cut at Mount 
Allen . • 


Lands and timber 


77 12 8 


B, I, 


Drumshanbo — Harbour, at Head 
of Lough Allen Canal . • 


Lands ..... 


55 13 2 


B, J, 


THE BOYLE WATER. 
Annalecky and the Doctor’s 
Weir — Shoals .... 


Lands ..... 


103 7 11 


B, K, 


Cloonacarrow — Proposd Altered 
Sailing Course 


Lands ..... 


31 2 1 


B, L, 


Cootehall — Shoal and Bridge . 


Lands 


9 10 3 


B, M, 


Oxhill Island — Shoal 


Lands and timber 


26 3 6 


B, N, 


Knockvicar — Shoal, Loch and 
Regulating Weir 


Lands, house, and timber . 


834 11 6 




Total for Carrick-on-Shar 


non District, .... 


£6,272 2 4 



J. F. Burgoyne, } 

Harry D. Jones, V Commissioners. 
Brook T. Ottley, ) 



Carrick-on-Shannon, January 12th, 1839- 
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ABSTRACT OF AWARDS, 

Showing the Amount of Compensation Awarded for each Description of Property in the different Divisions of the 
River Shannon, referred to in the Fourth Report. 



Fourth Division. 


Amount. 


Total Amount. 


Tarmonbarry to Leitrim, (inclusive.) 


£ s, d. 


£ s. d. 


Land 






Mills 






Houses 


129 19 9 




Total Fourth Division - 




8,253 10 7 


Fifth Division. 






Leitrim to Lough Allen. 






Land 


345 15 5 




Total Fifth Division 




345 15 5 


Tributaries. 






Carnadoe Waters. 






L and 


98 0 2 




The Boyle Water. 






Land and timber - -- -- -- -- - 


1,004 15 3 




Total of Tributaries 




1,102 15 5 


Upper Shannon Navigation in possession of the Board of Public Works 




0 1 0 


Total, ... 




9,702 2 5 



J. F. Burgoyne, I 

Harry D. Jones, > Commissioners. 

Dublin, 28th February, 1839. Brook T. Ottley, ) 



Estimate of the probable ultimate Value to the Public of the several Lands, Mill Sites, &c., to be acquired by 
the Awards detailed in this Report. 



Description 
of Property. 


Where situated. 


Observations. 


Estimated 
Gross Value. 






LONGFORD DISTRICT. 








Land. 


Cloondrah, 


Portions of the lands taken in this District are proposed 


£ 


s 


d . 




Rooskey, and 


to be cut away, and therefore no revenue can result ; 










Carnadoe Bridge. 


the remainder is required for the purpose of spreading 
spoil upon, and will still be valuable — part much more 












so than in its present state, as sites for Stores, and 
necessary appendages to Lock-keepers’ Houses, Mills. 












&c. However, taken at a proportion of its present 
value as agricultural land, it amounts to - 


1,430 


1 


3 


Mill sites. 


Rooskev. 


The value of these will be considerable ; there will be 












excellent Mill sites near the proposed Lock, -with an 
abundant supply of water. At a low valuation, they 
may be estimated at £60 per annum, which, taken at 
twenty years’ purchase, amounts to - 


1,200 


0 


0 






Note. — The value of the Mill sites at Tarmonbarry 












is included in the Third Report. 












CARRICK-ON-SHANNON DISTRICT. 








Land. 


Jamestown Canal 


Small portions of the lands taken in this District are 








Mill sites. 


to Lougii Allen. 


proposed to be cut away, and therefore no revenue can 
result ; the remainder is required to spread the spoil 
upon, and wall still be valuable ; part as agricultural land, 
and part as sites for Stores, Sic. The estimated value 
of these portions amounts to - 


919 


19 


1 


Jamestown. 


The value of these will be very considerable, and increase 












with the demand, as there is an abundant supply of 
water, and a fall of about 6 feet 2 inches ; at a moderate 












valuation, it may be estimated at £100 per annum, 
which, at twenty years’ purchase, amounts to - 


2,000 


0 


0 






Value .of old materials — say, ----- 


200 


0 


0 






Note The value of the other Mill sites in this 












District, and on the Boyle Water, is included in 
the Third Report. 












THE BOYLE WATER. 








Land. 


Annalecky to 


A considerable portion of the lands required here are 










Knockvicar. 


proposed to be cut away ; the remainder, including the 
value of the timber growing thercqp, will be worth - 


392 


14 


10 






Total, - - - 4 - 


£6,142 


15 


2 



E 
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Lands, &c. 
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Appendix A. 

General Abstract 
of Awards. 



GENERAL ABSTRACT, 



Showing the Total Amount Awarded by the Commissioners for the several Descriptions of 
Property required to be Purchased for the Improvement of the River Shannon. 

(Awards detailed in the Third and Fifth Reports.) 



Description of Property. 


Amount. 


Total Amount. 




£ 




d. 


£ 


s. d 




Eel-Weirs. ..Second Division ----- 


5,663 


2 


11 








„ Third ditto - 


8,274 


15 


7 








„ Fourth ditto ----- 


1,717 


9 


2 








„ Fifth ditto ----- 


307 


3 


9 








„ Tributaries (Boyle Water) - 


95 


6 


8 








Total Amount for Eel- Weirs 


- 






16,057 


18 


1 


Lands First Division ----- 


67 


5 


5 








„ Second ditto ----- 


574 


17 


9 








„ Third ditto ----- 


5,883 


17 


7 








„ Fourth ditto ----- 


4,954 


18 


11 








„ Fifth ditto ----- 


345 


15 


5 








„ Tributaries - ... - 


1,102 


15 


5 








Total Amount for Lands 




- 


- 


12,929 


10 


6 


Mills Third Division ----- 


20,054 


9 


11 








„ Fourth ditto ----- 


3,489 


18 


7 








„ Fifth ditto ----- 


144 


0 


0 








„ Tributaries * 


340 


0 


0 








Total Amount for Mills 


- 


- 


- 


24,028 


8 


6 


Houses Second Division ----- 


83 


6 


8 








„ Third ditto ----- 


8,591 


18 


11 








„ Fourth ditto ----- 


129 


19 


9 








Total Amount for Houses - 


- 


- 




8,805 


5 


4 


Limerick Navigation Company’s property, (Award sub- 














ject to reduction according to the state of the 














Debts at time of payment) ... - 








12,227 


18 


7 


Grand Canal Company’s property on the Shannon 






- 


5 


0 


0 


Upper Shannon Navigation, in possession of the Board 














of Public Works 








0 


1 












£74,054 


2 


0 



J. F. Burgoyne, 
Harry D. Jones, f 
Richard Griffith, f 
Brook T. Ottley, j 



Commissioners. 



Dublin, 28 th February, 1839. 
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GENERAL ABSTRACT 

Of the Estimates, contained in the Third and Fifth Reports, showing the probable ultimate 
Value to the Public of the several Lands, Houses, Mills, &c., the present Value of which has 
been Awarded by the Commissioners. 



Description of Property. 


Amount. 


Total 

Amount. 






£ 


s. 


d. 


£ 


s. 


d. 


Lands . . 


...Limerick District ----- 


410 


17 


11 








„ 


Banagher ditto ----- 


3,666 


15 


4 








„ 


Athlone ditto ----- 


1,013 


0 


0 








„ 


Longford ditto, including the Carnadoe 
















Waters ------ 


1,507 


8 


9 








„ 


Carrick-on-Shannon District, including the - 
















Boyle Waters - 


1,312 


13 


11 










Total for Lands - 


- 


- 


- 


7,910 


15 


11 


Houses. 


...Athlone District ----- 


- 






2,800 


0 


0 


Mills and Mill Sites... Limerick District - 


4,000 


0 


0 










„ Banagher ditto ... 


5,450 


0 


0 










„ Athlone ditto - 


12,000 


0 


0 










„ Longford ditto ... 


3,200 


0 


0 










„ Carrick-on-Shannon ditto - 


3,000 


0 


0 










Total Amount for Mills and Mill Sites 






- 


27,650 


0 


0 


Limerick Navigation ------ 


. 


. 


- 


12,227 


18 


7 


Old Materials of Mills and Buildings - 


- 


- 


- 


700 


0 


0 




Total, - 


- 


- 


- 


£51,288 


14 


6 


Note. 


—The probable Value of the Eel Fishery of the proposed Regulating Weirs, &c., 


would be 


as follows, (but is not included in the above) : — 


£ 


s. 


d. 










Limerick District ... 


- 2,500 


0 


0 










Banagher ditto - 


- 2,166 


13 


4 










Athlone ditto - 


- 2,166 


13 


4 










Longford ditto - 


- 833 


6 


8 










Carrick-on-Shannon ditto - 


- 500 


0 


0 












£8,166 


13 


4 









J. F. Burgoyne, ^ 

Harry D. Jones, V Commissioners. 
Richard Griffith, 1 



Dublin , 28 th February, 1839. 



E 2 
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Abstract of 
Estimates in Third 
and Fifth Reports. 
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APPENDIX TO FIFTH REPOET OF THE COMMISSIONERS 



List of the Flaws prepared agreeable to the Act 5th and 6th William IV., cap. 67, showing the 
Lands, Eel Weirs, Mills, and other Premises, required to be taken for the proposed Improve- 
ments, Copies ‘of which were lodged as the -Act directs. 



> 


Name of Town in 
which Commissioners 
held their Court and- 
declared the Awards. 


* d 


Name of Place where the Property delineated 
on the Plan is situated. 


Description of 


cheduleor Awards 
which have refe- 
rence to the 
Plans. 


£ i 


Letter 

P 




No. of 
teport 


Page 
No. j 


i 


Limebick. 


A 


Plassey and Gurraun. 


Salmon & Eel W eirs. 


3rd 


14 




„ 


B 


Mount Daniel and Castle Troy. 


Eel Weirs. 


» 


14 






C 


New Garden and Angler’s Lodge. 


Eel Woirs. 




14 




„ 


D 


Landscape. 


Eel Weir. 




14 


y. 


„ 


E 


Faulbawn and FaulgarifF. 


Eel Weirs. 




14 


„ 




F 


Castleconnell. 


Eel Weirs. 




14 


„ t 




G 


World’s End and Enina. 


Eel Weirs. 




14&16 


/, 


„ 


H 


Parteen and Ardcloony. 


Eel Weirs. 




1G 




„ 


I 


Cussaan. 


Eel Weirs. 


„ ' 


1G 


„ 




K 


The Moyse and Fort Henry. 


Eel Weirs. 




1G&18 


„ 


„ 


L 


Fylaan. 


Eel Weirs. 




16 






M 


Killaloe (below -the Bridge.) 


Eel Weirs. 




16 






N 


Killaloe (above the Bridge.) 


Eel Weirs. 




16 & 18 


„ 


„ 


9 


Killaloe. 


Lands. 




18 




» 


10 


Cloonfadda, Nest Island, Fort Henry, and 
Bird Hill. 


Lands. 




1G 






11 


Ardcloony Island. 


Lands. ) 




20 


„ 




12 


Parteen Rapid. 


Lands. ) 




20 


„ 




13 


River Fergus, at Clare. 


Land. 




12 \ 






A, A 


Lower Shannon, Adare, and Askeaton. 


Lands. 




12 


„ 




B,0, 


Gillogue Lock. 


Lands and Quarry. 




14 \ 






15 


Arthur’s Ferry. 


Lands. 


.. 


1 2 & 14 






14 


World’s End, near Castleconnell. 


Lands. 




16 & 20 






’> 


Tarbert Island. 


Lands. 




12 


2 


Banagheb. 


7 


Banagher. 


Lands, mill site, and 

right of water for mill. 


3rd 


2G&28 


* 




8 


Meelick, Keelogue, Cloonahenogue, and 
Innishirkagb. 


Lands, houses, and 
mills. 




24 & 26 






16 


Shannon Bridge. 


Lands. 


» 


26 f 






0 3 


Meelick. 


Eel Weirs. 




22 jj 






P 4 


Keelogue. 


Salmon &Eel Weirs. 




22 - 






Q5 


Kylnascariff. 


Eel Weir and Mill. 




22 &28 






R 6 


Lawnbwee and Inchanacliha. 


Eel Weirs. 




22 






S 7 


Counsellor’s Ford. 


Eel Weirs. 




22 






T 8 


Banagher. 


Eel Weirs. 




22 






U 9 


Leahinch and Ash Island. 


Eel Weirs. 


•> 


22 


„ 




V 1C 


Shannon Bridge. 


Eel Weirs. 




22 




” 


W1 


Cloonburn, Lurga, and Clooniffe. 


Eel Weirs. 




22 



• These lands, being the properly of the Limerick Navigation Company, are included in the Award for the whole of this 
property. 
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List of the Plans prepared agreeable to the Act 5th and 6th Welliam IV., cap. 67, showing the 
Lands, Eel Weirs, Mills, and other Premises, required to be taken for the proposed Improve- 
ments, Copies of which were lodged as the Act directs . — Continued. 



"3 . 


Name of Town in 
which Commissioners 
held their Court and 


or No. of 1 
Plan. | 


Name of Place where the Property delineated 
on the Plan is situated. 


Description of 
Property. 


Schedule of Awards 
which have refe- 
rence to the 
Plans. 


25 


declared the Awards. 


Lette 




No. of 
Report 


Page 

No. 


3 


AtHIjONB. 


1 


Athlone. 


Houses, Stills, and 
Lands. 


3rd 


30&32 






2 2 A ]f 


> Athlone Canal. 


Lands, Stores, and 
House. 




32&38 


„ 




X 


Athlone. 


Eel Weirs. 


„ 


32,34,36 


- 




A,T 


Athlone, near Abbey. 


Lands. 


» 


3 e 


4 


Longford. 


Y 3 


Lanesborough. 


Eel Weirs and Lands. 


3rd 


40 






4 


Kilnacarrow and Cloonmustra. 


Lands. 




40 




” 


Z 5 


Lodge Cut. 


Eel Weir and Lands. 




40 




” 


A, AG 


Tarmonbarry (below the Bridge). 


Eel Weirs, Lands and Mills 


„ 


42 






A,B 


Tarmonbarry (above the Bridge). 


Eel Weirs. 




42 j 






A,C 


Clooneen Cox. 


Eel Weirs. 




42 






A,D 


Cloonfad. 


Eel Weirs. 




42 






A,E 


Cloonart River. 


Eel Weirs. 




42 






A,F 


Rooskey. 


Eel Weirs. 




42 &44 


5 


Carrick-on-Shannon. 


A,G 


Mount Campbell and Charlestown. 


Eel Weirs. 


3rd 


44 


-> 




A, II 


Jamestown. 


Eel Weirs. 


„ 


44 






A, I 


Port. 


Eel Weir. 


„ 


44 






A,K 


Battle Bridge. 


Eel Weir and Mill. 




44 






A,L 


Inchagowul. 


Eel Weirs. 


„ 


44 &46 






A,M 


Drumheriff. 


Eel Weirs. 


„ 


46 


” 




A,N 


Bealantra Bridge. 

THE BOYLE WATER. 


Eel Weirs. 


” 


46 


» 




A,0 


Cootehall Bridge. 


Eel Weir. 


„ 


46 






A,P 


Knoekvicar Bridge. 


Eel Weir and Mill. 


„ 


46 


- 




A,Q 


Kilteasheen, near Knoekvicar Bridge. 


Eel Weirs. 


>■ 


46 


6 


Longford. 


A.S 


Tarmonbarry. 


Lands and Houses. 


5th 


2 &4 


» 




A,T 


Cloondrah. 


Lands and Cabins. 


» 


4 & 6 


» 




A,U 


Clooneen Cox and Cloonfad. 


Lands. 


„ 


6 


■■ 




A,V 


Rooskey. 


Lands, Cabin, and 
old Mill. 




6 &8 


'» 




A,W 


Carnadoe. 


Lands. 




8 


7 


Carrick-on-Shannon. 


A,X 


Jamestown Canal. 


Lands, Houses, and 
Timber. 


5th 


10 & 12 






A,Y 


Jamestown. 


Lands, Mill, and 
Timber. 


•• 


12 & 14 


.. 




A,Z 


Doyle’s Islands. 


Lands. 




14 


.. 




B, A 


Grose’s Islands. 


Lands. 


.. 


14 


~ 




B,B 


Carrick-on- Shannon . 


Lands and Cabins. 


” 


14 



Appendix A. 

List of Plans lodged 
pursuant to Act, 
5&6Wm.IV.,c.67. 
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APPENDIX TO FIFTH REPORT OF THE COMMISSIONERS 



List of the Plans prepared agreeable to the Act 5th and 6th William IV., cap. 67, showing the 
Lands, Eel Weirs, Mills, and other Premises, required to be taken for the proposed Improve- 
ments, Copies of which were lodged as the Act directs. — Continued. 



-g 


Name of Town in 
wlvich Commissioners 


il . 

sl 


Name of Place where the Property delineated 
on the Plan is situated. 


Description of 
Property. 


Schedule 
which h 

'^Pla 


f Awards 
ve refe- 
o the 




declared the Awards. 


Letter 

! 


No. of 
Report 


Page 

No. 




Carricic-on-Shasnox. 

Continued. 


B,C 


Port. 


Lands. 


5tli 


14 






B,D 


Leitrim. 


Lands. 




16 






B,G 


Bealantra 


Lands and Timber. 




16 & 18 




„ 


B,H 


Mount Allen Cut. 


Lands and Timber. 


» 


18 






B,I 


Drumshanbo, head of Lough Allen Canal. 
THE BOYLE WATER. 


L„a s . 




18 






3,J 


Annalecky, and the Doctor’s Weir. 


L.nd., 




18 & 20 






B,K 


Cloonacarrow. 


Land. 




20 






B,L 


Cootehall. 


Lands. 




20 






B,M 

B,N 


Oxhill Island. 
Knockvicar. 


Lands and Timber. 

Lands, House, and 
Timber. 




20 

20 & 22 
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APPENDIX B. 

VALUATION OF THE CALLOW LANDS 

BETWEEN LOUGH DERG AND ATHLONE, 

INCLUDING THOSE ON THE LOWER BRUSNA, LUSMAGH, AND SUCK RIVERS; 

AND A LIST OF THE PLANS. 



Dublin, 1 §tli January , 1839. 

Gentlemen — I have the honor of laying before you my Schedules of the Valuation of 
the Callows or flooded lands of the Middle Shannon, mentioned in my Report of last 
year. 

Owing to the surveys not having been completed, these valuations could not be got ready 
in time to accompany the Report. This delay, however, has not been without its use, as 
it has afforded me opportunities of seeing these Callows, and of observing the influence 
of the floods upon them during two years, those of 1837 and 1838, the nature of the 
seasons of which were very different from one another. The spring of 1837 was favour- 
able, the summer dry, and as there were no floods during the latter season, the crop of hay 
was an average one, and little or none was lost or injured except from neglect on the part 
of the tenant. But the case was different in 1838, the spring was unfavourable, vegeta- 
tion was late, and the growth of the early grasses was retarded. The summer°and 
autumn being wet, the hay was injured both by rain and floods, and in some places nearly 
destroyed. 

These circumstances, I am happy in saying, instead of having in any way shaken the 
opinions I expressed in my Report, have, on the contrary, supported them to my entire 
satisfaction, so far as they have gone. 

The contents of the Callows which I have valued in this district amount to 15,958 a. 
0 r. 39 p., statute measure. Their present value I find is 12,42 67. 6s. 6d., and probable 
value, were the waters confined to the level recommended, 14,2617. 17s. 5c7., and with 
their available streams under irrigation, 14,7857. 8s. 5 <7. 

From this it appears, that an increase of 1,8357. 10s. lit?. (about 14J per cent.) upon 
the present annual value, would be gained, by relieving them from floods and cultivating 
them ; or an increase in value of 2,3597. Is. 11c?. per annum, (about 19 per cent.,) by 
applying their available streams to the irrigating of portions of them after such regulation 
of the waters, independent of what may be made upon the larger scale, by applying the 
waters of the Shannon at Meelick and Athlone, and of the Lower Brusna River, to the 
same purpose, as mentioned in my Report. 

These valuations have been made with strict reference to the present state of the agri- 
culture of the adjoining country, which is indeed very backward. Under an improved 
system, such as is pursued in some parts of Down, Armagh, Louth, and a few other counties, 
and, which I am happy to see, is progressing over the country generally, a far more 
favourable result than 14J per cent, would be arrived at, and consequently stronger in- 
ducements to relieve these Callows from floods, for there is no possibility of improving 
them so long as they ai - e liable to such excessive inundations. 

I have the honor to be, Gentlemen, your most obedient humble servant, 

Samuel Nicholson, 



The Commissioners for the Improvement of the 
Navigation of the River Shannon. 



N- B — It is necessary to state, that the streams mentioned in the following Schedules, as 
applicable to the purpose of irrigation, are those only which the Landlord or Tenant 
of the townland would have an exclusive right to apply in that way, without trespassing 
upon the rights, or injuring the lands, of others. A few other streams are also applicable 
to irrigation ; but being in common to the estates of different Landlords, they are, there- 
g re ’^ not so likely to be used for such purposes. They are mentioned in the Valuation 

S. N. 



Appendix B. 

Mr. Nicholson’s Ab- 
stract of Valuation of 
Callows of the Middle 
Shannon. 
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* Valuation of the Callows or Flooded Lands of the undermentioned Townlands, lying along the 

Abstract of the Valuatio between Poolboy Mill and the Shannon ; together with their Probable V a | Ue 



COUNTY. 


BARONY. 


PARISH. 


TOWNLAND. 


Galway, 


ongford, - 


ickmolassy, 

„ 

„ 1 
„ 


airy Hill, - - Chi 

x'urthaha, - - - Gra 

d 

’ortumna, - - • Nei 

s 

Portumna Demesne, - Infe 

s 


: 


” 


Lilmallenogue, 


Cappasallagh or Cappasale - Ne 

lerrahiney, North, - Cli 

Derrahiney, South, - Va 




„ 


Tireneskragh, 


Cappagh, - - Me 


•• 




•* 


Tireneskragh, - - Pa 






Fahy, 


Muckinagh, - - Ch 








Muneena, - - - G 




■■ 




Slaghtan, - - - M 






Meelick, 


Big Island and Coorinch Island, A 






„ 


Camas, - - - L 








Friar’s Island, - - A 




>f 




Keelogue and Islands, - S 






„ 


Kilchonorish or Woodlands, V 




•• 


•• 


Meelick and Islands, - I 






Clonfert, 


Annaghcorrib, - • 




„ 


„ 


Bishop’s Islands, - - C 




„ 


„ 


Carty, - - ^ 








Clonfert Butson, - - 




;; 




Clonfert Demesne, - • • 

Clonfert Seymour, - 






„ 


Esker, - - - J 




„ 




Garryduff, - - - 1 


» 


;; 




Inniscagh Island, 

Innishee and Small Islands, - 






„ 


Kilnaborris, 


„ 


» 




Kylemore, - 








Leahinch Island, 




„ 




Lismore Demesne, - 




„ 




Rcisk, 




” 




Ruane, - 



NATURE OF SOIL, &c. 



a good clayey meadow soil. 



er, a good clayey loam, fit for meadow; at a I 



Total of this part of the Parish of LickmoW I 



only fit for pasture. 



Total of this part of the Parish of Kilmallenogue, 



ir river an excellent rich clayey loam, p 



Total of this part of the Parish of Tireneskragh, 



dow and pasture soil, with some poor rocky land, 
raduates from a good clay loam to a medium and 
indifferent peaty and peaty clay soil, 
ostly an indifferent peaty clay, with a small portko 
of tolerable rocky pasture soil. 



Total of this part of the Parish of Fahy, 



part near river tolerable clayey meadow land, the 
greater portion peaty-clay and pasture soil. 



inferior peaty and boggy pasture soil, 
medium clay, and peaty-clay meadow soil, gradu- 
ating into a worse peaty-day pasture soil, 
ome very rich clayey and clayey-peaty meadow land, 
small portion inferior clayey and peaty pasture land, 
arying from tolerable clayey meadow and gravelly 
pasture land to less valuable soils, 
lands, partly very rich clayey loams, the rest 
tolerable, some indifferent rocky pasture land. 

Total of this part of the Parish of Meelick, • 



a peaty nature. 

Generally superior clayey loams for meadow m 
pasture, parts lying rather low. 

Various qualities of clayey and peaty soils, small pan 
good meadow land, the rest inferior. 

A portion superior meadow and pasture loam.w 
rest various qualities of peaty-clay and peaty »• 



interior peaty-ciay unu & - 

boggy soils, part pasture, part meadow. 

A considerable tract ofgood clayey meadow loam, p®? 

and sandy pasture land ; a portion inferior qu )• 
Mostly a peaty-day soil, approaching to bog ont« 
upper side. , m -.j, 



a small portion cold. 

A good deal of valuable clayey loam, passing 
tolerable peaty clay, small portion inferior. 
A good deal of peaty-clay soil, low-lymg, tlic 
graduating to bog soil. 



more cold, lies low. , J 

Indifferent meadow and pasture land, mostly p 



peaty and indifferent. 

Total of this part of the Parish of Clonfert, 
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Shannon, between Lough Derg and Athlone, and also of the Callows of that portion of the River Suck, 
W the waters confined to the level recommended by the Shannon Commissioners. 



I, anils usually 
loodedG Months 1 
in the Year. | 


amis usually ly 
ooded 3 Months 
In the Year. 


lands usually^ 


T a °oT 


Present 


rohable Annual! 

Vaters confined 1 
proposed level. 






Observations rcspectingManures, and such Streams 
as may be applied to the purposes of Irrigation, 
alter the Improvements shall have been made. 


- — 














£ s. <1. I 


£ s. d. 1 






*• “• ,'’ n 


20 


12 


25 






L 38 


97 10 


5 


117 13 


o 1 


117 13 


0 


There is abundance of shell marl and blue 


»0 0 1 




















clay here, but no streams for irrigation. 


„ 0 


25 


32 


59 






0 23 


79 14 


3 


94 14 11 


204 3 


9 


Plenty of shell marl and biue clay ; one 


I 1 O 




















stream well adapted for irrigation. 


140 1 10 


g 




14 


15 


164 




130 5 


9 


164 12 


9 


164 12 


9 


?art near the lake lies low ; plenty of 




















blue clay and white shell marl ; no 
streams for irrigation. 










94 2 30 


32 




36 


37 


164 


0 23 


67 6 


7 


79 8 


8 


110 18 11 


Abundance of white shell marl ; one 




















stream applicable to irrigation. 




87 


9 


136 


1 19 


616 


3 38 


374 17 


5 


456 9 


4 


597 8 


5_ 




114 2 12 


61 


34 


62 


1 17 




1 23 


137 18 10 1 


153 9 


9 


153 9 


9 


Plenty of shell marl and blue clay ; but 


















no streams for irrigation. 


120 2 29 


15 


2 22 




1 16 




2 27 


130 5 


4 


140 10 


6 


166 10 


9 


Good blue clay and marl occurs, and one 




















stream fit for irrigation. 


107 0 1 8 


10 




21 




138 


2 36 


102 8 


4 


110 16 


1 


110 16 


1 


Abundance of shell marl and blue clay, 




















but no streams for irrigation. 


342 1 19 


87 


1 25 


106 


0 2 1 


535 


3 6 


370 12 


6 


404 17 


_2_ 


430 17 






59 0 0 


40 


1 1 


51 


3 17 


151 


0 18 


81 11 


7 


103 6 


1 


103 6 


1 


Plenty of blue clay and shell marl, but 
no streams that can be applied to 




























irrigation. 


114 0 4 


138 


0 36 


32 


3 9 


285 


0 9 


218 6 


6 


247 11 


3 


247 11 


3 


Plenty of marl and blue clay, but no 
streams for irrigation. 


173 0 4 


178 


1 37 


84 


2 26 


436 


0 27 


299 18 1 


350 18 


2 


350 18 


2 




48 0 5 


36 


3 32 


18 


1 7 


103 


1 4 


61 15 


2 


72 0 


9 


72 0 


9 


A large supply of marl and blue clay, but 
no streams for irrigation. 


84 3 6 


67 


1 4 


36 


0 3 


188 


0 13 


136 8 


10 


151 1 


4 


151 1 


4 


Abundance of white shell marl and clay, 
but no streams for irrigation. 


61 3 0 


17 


1 10 






87 


1 22 


57 18 


10 


69 18 


8 


69 18 


8 


Plenty of marl and manuring clay, but 




















no streams for irrigation. 


194 2 11 


121 


2 6 


62 


2 22 


378 


2 39 


256 2 


10 


293 0 


9 


293 0 


9 




105 0 32 


68 


1 28 


0 


0 0 


173 


2 20 


.123 6 


3 


145 13 


1 


145 13 


1 


Plenty of valuable blue and yellowish 
clay, but no stream for irrigation. 


130 0 12 


26 


2 36 


28 


0 10 


184 


3 18 


120 11 


8 


153 7 


6 


153 7 


6 


Plenty of marl and blue clay, but no 
streams for irrigation. 


80 0 26 


38 


1 5 


0 


0 0 


118 


1 31 


87 4 


1 


96 8 


9 


96 8 


9 


Plenty of valuable blue and yellowish 
clay, but no streams for irrigation. 


0 0 0 


39 


0 29 


14 


1 24 


53 


2 13 


77 12 


10 


73 17 


1 


73 17 


1 


Plenty of blue clay, but no streams for 
irrigation. 

Good clay may begot, but no streams that 
can at present be applied to irrigation. 


0 0 0 


9 


0 33 


49 


3 22 


59 


0 15 


37 9 


11 


41 16 


2 


41 16 


2 


0 0 0 


44 


0 30 


3 


3 16 


48 


0 6 


43 4 


1 


45 5 


4 


45 5 


4 


Shell marl occurs, but difficult to procure; 
no streams for irrigation. 


315 1 30 


226 


0 1 


96 


0 32 


637 


2 23 


■ 489 8 


10 


556 7 


11 


556 7 


11 




4 2 15 


14 


1 26 


7 


1 0 


26 


1 1 


21 10 


0 


23 12 


0 


49 5 


8 


Plenty of valuable manuring clay, one 
stream may be used for irrigation. 


45 0 11 


53 


1 10 


22 


2 10 


120 


3 31 


189 15 


3 


207 8 


7 


207 8 


7 


Manuring clay, some limestone gravel at 
bottom, but no streams for irrigation. 


48 3 34 


38 


3 25 


27 


0 31 


115 


0 10 


72 13 


6 


81 2 


0 


81 2 


0 


Plenty of marl and clay, but no streams 


53 2 25 


93 


3 2 


80 


2 15 


228 


0 2 


200 3 


8 


217 8 


11 


217 8 


11 


Plenty of shell marl and clay, but no 
streams for irrigation. 


0 0 0 
18 1 38 


14 

35 


3 3 
1 21 


31 

27 


2 8 
1 32 


46 

81 


1 11 
1 11 


29 17 
44 2 


3 


35 0 
50 2 


10 

2 


35 0 
50 2 


10 


Shell marl and blue clay, no st. for irrig. 
Plenty of shell marl and clay, but no 
streams for irrigation. 


239 1 27 


117 


0 38 


99 


3 31 


456 


2 16 


498 14 


9 


588 9 


2 


588 9 


2 


Marl and clay for manuring, very im- 
provable, being near Banagber. 


11 2 8 


14 


0 32 


8 


2 29 


34 


1 29 


24 18 


10 


28 0 


1 


28 0 


1 


There are good materials for manuring, 
but no streams for irrigation. 


0 0 19 
8 0 15 


3 

24 


2 25 


0 

47 


0 0 
0 6 


9 

79 


3 4 
2 26 


13 10 
113 12 


9 

6 


14 1 
116 5 


8 

3 


14 1 
116 5 


8 


Valuable clay, but no streams for irrig. 
Abundance of manuring clay can be got, 
but no streams for irrigation. 


5 0 21 


14 


3 22 


17 


2 32 


37 


2 35 


41 0 


9 


37 12 


10 


37 12 


10 


Excellent clay may be got, but there are 
no streams for irrigation. 


i 28 1 17 


41 


2 17 


33 


2 24 


103 


2 18 


» 68 16 


10 


74 17 


8 


74 17 


8 


Some good manuring clay, a large stream 
may be used for irrigation, should it not 




























injure the Grand Canal Co.’s property. 


44 2 29 


13 


2 36 


0 


0 0 


58 


1 25 


51 14 


6 


60 5 


6 


60 5 


6 


Abundance of valuable clay occurs, but 
there are no streams for irrigation. 


0 0 0 


0 


0 0 


11 


1 1 


11 


1 1 


6 15 


5 


7 11 


11 


7 11 


11 


Plenty of white shell marl occurs, but 
no streams for irrigation. 


86 2 11 


35 


2 9 


36 


0 14 


158 


0 34 


104 10 


9 


115 9 


2 


115 9 


2 


Plenty of marl and blue clay may be had, 
but no streams for irrigation. 


17 2 0 


77 


2 8 


69 


2 16 


164 


2 24 


123 10 




129 9 


5 


129 9 


5 


Plenty of blue clay and marl, but no 
streams for irrigation. 
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1 39 


520 
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NATURE OF SOIL, &c. 



. clayey meadow and pasture land, produce i 



aries from a clay to an indifferent peaty soil, in- 
clining to bog. 

n excellent clayey loam for meadow, a small portion 
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Abstract of Valuation of the Callows along the Shannon, between Lough Derg and Athlone, and of that portion of tbe Suck, between 



COUNTY. 


BARONY. 


PARISH. 


TOWNLAND. 


Galway , continued. 


jongford, 


Clontoskart, 


Ballymanagli, - - C 

Cloonaskragh, - - C 


■■ 






Lismanagh, - - C 




Cloonmacnoon, 


Clontoskart, 


Kelly’s Grove, - - T 


■■ 




Kilcloony, 


Poolboy, - - - V 


Roscommon, 


Moycarne, 


Creagh, 


Ardcarne, - - A 








Culliaghbeg, - - I 

Tulrush, - - - A 




» 




Cappahuish, - - C 

Cappaletrim, - - P 








Cloniff, - - - 


„ 






Clonburn, - - - S 








Cloonbegaun, - - h 








Collumper, - - J 




„ 




Correen, - - '■ 


„ 






Correenbeg, - - 


„ 






Creggan, - - - * 








Culliaghmore, - - 1 






» 


Devenish Island, 

Lamb Island, - - ' 








Raughrabeg, - - 




Athlone, 


Drum, 


Bog in common to Carricka- 
naghtan and Garrynagowna, 
Callowbeg, - - ( 




„ 


„ 


Carrickanaghtan, - - 1 


„ 






Craigawnabeake, 




„ 




Cranaghmore, 






•• 


Cranaghabra, 








Curraghnabull, 








Inchinalca, or Calf Island, - 




» 




Nure and Drumlosh, 






St. Peter’s, 


Athlone and Big Meadow, - 


„ 






Belleagh, 


„ 






Bunaribbe, 


;; 




;; 


Canal and Banks, - 
Cloonown, 


„ 






Coilnamanagh, 


„ 






Dueogue, - 


” 






Long Island, 



boggy, part stony, a small portion a good clay loam' 
liefly an inferior meadow and pasture soil, 0 f \ 
peaty-clay nature. 

Total of this part of the Parish of Clontoskart 



land, very diversified. 

ery diversified clayey and peaty land, a small ] 
good meadow soil, the rest medium quality. 



peaty, partaking of a boggy soil, 
ostly inferior peaty clay, graduating into boggy soil, 
considerable portion tolerably good clayey meadow 
soil, the rest peaty and rather inferior. 

Total of this part of the Parish of Creagh, . 

liiefly peaty or peaty-clay, running into a boggy soil, 
irtly superior clayey loam ; some good, but cold 
clayey soil, and a portion of peaty soil, 
nail portion good clayey loam, suitable for meadow, 
but mostly a peaty and peaty-clay, 
jme very superior meadow loam, good peaty-clay 
soil, with tolerable sandy pasture land, 
ostly a peaty-clay and peaty soil, graduating into 
boggy soil. 

lostly a peaty soil, inclining to a boggy soil, part 
clayey. 

his soil is mostly of a peaty nature, a portion some- 
what boggy. 

. small portion a good clayey loam, but mostly i 
peaty-clay, in meadow or pasture, part lies very low. 

. very small portion a good clay loam, the rest peaty, 
and graduating into a boggy soil, 
liiefly an inferior peaty and peaty-clay soil, gradu- 
ating into bog. 

,n excellent clay loam for meadow or pasture. 

'he greater portion a rich clayey loam, and suitable 
for meadow, the rest somewhat peaty, 
ome good clayey meadow loam, but mostly peaty 
and peaty-clay, part sandy. 

Total of this part of the Parish of Moore, ■ 

lostly a peaty-clay soil, approaching to bog in places, 
partly in pasture, partly in meadow. 

Ihiefly inferior peaty and peaty-clay, graduating into 
a boggy soil. 

r arious qualities of peaty and peaty-clay soil, with a 
portion of cold, wet, clay soil. 
l portion of good clayey and peaty meadow land, 
the rest graduating from a peaty to a boggy soil. 
Ihiefly a peaty soil, approaching to bog, a We 
gravelly land, partly arable, partly pasture. 

L small portion of good clayey land near the rivet, 
but mostly an inferior peaty-clay soil, partly boggy. 



lies low, and is cold. 

A small portion of tolerable loam, but mostly peatji 
inclining to bog in some places. 

Total of this part of the Parish of Drum, 

Mostly a rich, dark, clayey loam, part lies low ands 
peaty. _ , 

The soil is chiefly of a peaty nature, with a little 
admixture of clay in places. 

Cold peaty clay near river, and graduates into a boggy 
soil at a distance from it. . 

The soil is an intermixture of clay, peat, and shell ' • 
Very diversified peaty, with some clayey soil, most y 
of an inferior quality, and graduating into bog- 
Mostly a medium peaty-clay soil, graduating 1,lt0 3 
boggy soil. _ 

A good peaty clay soil near Canal, graduating into 
boggy soil at a distance from it. 

There is some very good clayey loam in places, ot 
| portions are good clayey-peaty soils. j 

Total of this part of the Parish of St. Peter's. | 
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Loolboy Mm and the Shannon ; with theirProbableValue were the waters confined to the level recommended by the Commissioners .— Continued 
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11 


25 


0 


11 


14 


11 
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17 


12 
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17 12 
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No streams to irrigate these lands. 






14 


67 


3 


16 


113 
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15 


263 


1 


5 


180 


10 


9 


215 


13 


6 


215 


13 
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Plenty of shell marl and manuring clay. 
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but no streams for irrigation. 








74 




24 


90 


1 


15 


185 
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12 


97 19 
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122 
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8 


122 
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Abundance of white shell marl and blue 










































clay, but no streams for irrigation. 




1 27 


142 
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229 0 1 


473 


1 


28 


293 
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355 


15 
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355 


15 


8 
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31 


24 


0 


36 


69 


2 


26 


94 
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13 


73 


3 


1 


88 


4 


9 


88 


4 
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Large quantities of valuable manuring 
clay, but no streams for irrigation. 
Plenty of good manuring clay, but no 
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18 


35 
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16 


41 
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34 


35 
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39 


10 
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39 


10 


9 




















streams for irrigation. 
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11 
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38 
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17 


49 


2 


25 


38 


13 


5 


43 


18 
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43 


18 
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Plenty of valuable manuring clay and 
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shell marl ; no streams for irrigation. 






0 
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10 
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20 
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2 


15 
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13 
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4 
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Manuring clay and shell marl; nost.forir. 
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10 
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28 


45 
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17 


56 
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49 


18 


9 


57 
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11 


57 
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11 


Plenty of shell marl and blue clay occurs, 
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but no streams suitable for irrigation. 
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25 


22 
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84 
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14 


112 
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105 
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11 
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No stream for irrigation. 
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Abundance of valuable clay and marl, 
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30 


23 
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but no stream for irrigation. 

Marl and clay, but no stream that can 












































be well applied to irrigation. 
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Good marl and clay ; one stream may be 










































applied to irrigation. 
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58 
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Plenty of manuring clay, a large stream, 
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32 
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15 


97 
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48 
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61 
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but difficult to apply it to irrigation. 
Clay may be had, but there is no stream 
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30 
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30 
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suitable for irrigation. 

There is manuring clay and shell marl. 














































but no streams for irrigation. 
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Shell marl and blue clay occurs ; a stream 












































may be made available for irrigation. 
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Excellent manuring clay and shell marl, 












































but no streams suitable for irrigation. 
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Plenty of shell marl, and there are two 












































streams suitable for irrigation. 
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Manuring clay, but no stream for irrig. 
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Plenty of excellent- clay for manuring, 












































but no stream for irrigation. 
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A great deal of shell marl and manuring 












































eljjy, one stream may beappliedto irrig. 
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Plenty of manuring clay and shell marl, 












































but no streams suitable for irrigation. 
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34 
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25 
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11 


Plenty of blue clay and shell marl, but 












































no streams for irrigation. 
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29 
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Plenty of manuring clay, but no streams 












































suitable for irrigation. 
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16 
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Plenty of good marl and blue clay, but 












































no streams for irrigation. 
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Plenty of shell marl, but no streams 












































suitable for irrigation. 
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Manuring clay and shell marl, one stream 












































could be applied to irrigation, but it 












































might injure the adjoining land. 
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Plenty of valuable shell marl and blue 












































clay, but no streams for irrigation. 
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Good clay for manuring purposes, but no 












































streams for irrigation. 




1 


3 


122 


2 




86 


2 


24 




2 


16 


81 


6 


2 


114 


5 


10 


131 


8 


11 


Clay of a valuable sort may be got, and 












































there is a stream for irrigation. 
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A great deal of shell marl and manuring 
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clay, but no streams for irrigation. 
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Shell marl may be got here, but no streams 
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suitable for irrigation. 
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Abundance of shell marl and blue clay, 












































but no streams for irrigation. 
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No streams for irrigation. 
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Plenty of shell marl and blue clay, but 
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no streams for irrigation. 


2 


2 


61 


3 


3 


97 


0 


26 


176 


1 


31 


107 


14 


7 


126 


14 


3 


126 


14 


3 


Plenty of shell marl and manuring clay, 












































but no streams for irrigation. 
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but no streams for irrigation. 
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No streams for irrigation, but plenty of 












































manuring clay occurs. 
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APPENDIX TO FIFTH REPORT OF THE COMMISSIONERS 



Abstkact of Valuation of the Callous along the Shannon, between Lough Peso and Athlon*, and of that portion of the Socket J 



COUNTY. 


BARONY. 


PARISH. | 


TOWNLAND. 


NATURE OF SOIL, &c. 


Tipperary, 


Lower Ormond, 


'erryglass, 

„ 

Lorha, 

Dorha, 


Oromina or Castlehiggs, 
i’irmount, - 
luckloen, - 

Slavire, - 
Terryglass, 

Annagli, - - • - 

iallymaceegan, 

Iallymaceegan Island, 
Sallyquirk, 

Laliinch and Derry Island, - 
Little Portland, 

Portland, - 
Redwood, - 
Long Island, 

Annagli, - - - 

Ballay, - - 

Ballyoughter, 

Cloongowney, 

Coolruss, - 

Redwood, ... - 


Moory and clayey, with some rocky land. 

Peaty-clay meadow land, and peaty and boggy so j| 
only fit for pasture. 

Peaty-clay in parts, fit for meadow, with a large pro- 
portion of peaty, boggy, and rocky soil, only suitable 

. for pasture. 

Mostly a peaty soil, near river clayey. 

Diversified land, part cut out bog, part boggy, arable 
and pasture, and part stony, green pasture. 

Total of this part of the Parish of Terryglass 

Various qualities of inferior clayey, peaty, and boggy 
land, chiefly fit for pasture only. 

Numerous soils, varying from good clayey meadow 
to peaty, rocky pasture land. 

[tich clayey loam, very suitable for meadow or pasture. 

A portion of good clayey and peaty land, suitable for 
meadow, the rest peaty, boggy, and rocky light 
soil, fit for pasture only. 

A considerable tract of good clayey, peaty, meadow 
land, but lies low ; various other soils occur. 

Some excellent clayey meadow land, part lies low, the 
rest peaty and rocky, part pasture, part meadow. 

A good deal of valuable clayey meadow land, the rest 
peaty, better adapted for pasture. 

A portion of tolerable clayey and peaty meadow U, 
graduating into boggy soil. 

Rich clayey loam, producing valuable meadow, hot 
part lies low and is cold. 

Total of this part of the Parish of Lorlia, - 

A most superior aluminous and calcareous loat, 
excellent meadow soil. 

Cold clayey; with peaty meadow land, and a punk 
of peaty soil, merging into boggy soil. 

A considerable portion of excellent clayey meadow 
loam, the rest a peaty pasture soil. 

Some good clayey meadow land, but low-lying and 
cold, the rest varying from peaty to boggy soil 

Various qualities of clayey and peaty soil, a portion 
tolerable meadow land, the rest fit for pastureonlp. 

Sundry qualities of clayey and peaty meadow soil, with 
a good deal of peaty-boggy soil, only fit for pasture. 

Total of this part of the Parish of Dorha, • 


King’s County, 


Garrycastle, 


Lusmagh, 


Ballymacoolaghan, - 
Ballynashraghy, 

Cappaluane, 

Carromanagh, 

Cloghan Demesne, - 
Cloonaheenogue, 

Cloonragli and Glaster, 
Corclogh, - 

Gortskeigh, 

Gortahalla, 

Incherking, 

Killumachunna, 

Keilmeilaghan, 

ICilnaglinee, 

Lavagh, - - - 

Macknahaney or Asligrovc, - 
Macknahaney or Fulough, - 
Newtown, - 

The Cribbies, 

Village of Glaster, - 


A small portion of excellent clayey loam, but moalj 
indifferent peaty and peaty clay soils, low-lying, 

A good deal of good clayey loam, with pcatymeadow, 
and some pasture land. 

Indifferent peaty soils, approximating in some places 
to bog. . 

A portion tolerable clayey and peaty meadow mo, 

. but mostly low-lying and peaty soils. 

Various soils ; one-third tolerable clayey and patf 
loam, the rest peaty, graduating into boggy » 
Some excellent clayey meadow loam, with a good M 
of peaty soil and good rocky pasture. 

Pretty good clayey and peaty land, with somesas? 
soils in meadow. 

A small portion of rich clay loam, with some p®f' 
boggy meadow and pasture land. _ . 

Chiefly peaty-clay and peaty soils, low-lying) 1 *' 
ferent meadow and pasture land. • l 

Some tolerably rich loam, and a considerable tra 
peaty clay and boggy soil. 

Clayey with some peaty sods, part gravelly and stwf 
Some very rich clayey loam, especially p or tions o 
Islands ; also rich peaty-clay pasture, andbgnt - 
A good deal of clayey and peaty loam in meaa 
and pasture, with some boggy pasture. 

Mostly low-lying peaty and peaty -clays, we , 
portion of indifferent peaty and stony P a5 “ ire ' , 
Low-lying and inferior peaty and boggy P as ,. 
Clayey-peaty, with some gravelly land, part ■ 
Ulawn-a-phoka. 'k 

Inferior peaty and boggy meadow and pasture . 
Inferior peaty and boggy soil. ... ^ 

Good clayey meadow soil, part lies low, wi 
siderable tract of peaty and boggy land- 
Mostly very rich clayey loams, parts lie low, 
injured by trees. with mo®! 

Some good clayey and peaty meadow land, " 
and boggy pasture and arable land. 

Total of this part of the Parish of Lusmag ) 
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Mil! and the Shannon ; with their Probable Value were the waters confined to the level recommended by the Commissioners — Continued. 
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’lenty of shell marl and manuring clay, 


6 1 27 


5 3 4 






and one stream well adapted for irrig. 




15 3 30 




54 3 23 


29 15 10 




107 2 3 


Yliite shell marl and clay occurs, and 


20 2 21 


[» l i- 






there is a good stream for irrigation. 


53 2 23 


19 0 19 


16 3 12 


89 2 14 


35 10 11 


43 13 6 


43 13 6 


Shell marl occurs, but no stream by 
which to irrigate these Callows. 




7 0 31 


3 0 37 
14 0 13 


14 1 34 






9 3 6 


Shell marl and manur. clay ; no st. for irrig. 


4 0 6 






10 2 1 


Abundance of shell marl occurs, but 


16 1 15 









108 2 5 
39 0 1 




there are no streams for irrigation. 


101 0 12 
2 3 35 


49 1 34 
5 0 20 


56 3 0 
61 0 28 


69 1 3 


35 0 8 


39 0 1 


There are no streams suitable for 
irrigation. 


217 1 15 


109 3 7 


70 3 28 


398 0 10 


278 13 2 


312 16 6 


312 16 6 


Plenty of valuable clay and marl, but no 
streams for irrigation. 




19 1 30 




31 2 18 






50 9 1 


Manuring clay, but no irrigating streams. 


13 0 32 


1 3 3o 




118 1 8 


132 9 8 


151 16 8 


Plenty of white shell marl; a small 


44 0 16 




114 i 2 






stream is suitable for irrigation. 


157 2 28 


60 3 11 


5 0 17 


223 2 16 


197 1 3 


218 12 9 


218 12 9 


Plenty of shell marl and clay, but no 
stream for irrigation. 


106 1 19 


23 2 4 


13 1 26 


143 1 9 


122 8 3 


143 2 2 


143 2 2 


Abundance of marl and clay, but no 
stream for irrigation. 


91 0 12 


1 3 12 


11 3 20 


104 3 4 


86 11 6 


95 12 0 


95 12 0 


Plenty of marl and blue clay, but no 
stream for irrigation. 


50 3 8 


32 1 17 


14 3 34 


98 0 19 


57 17 0 


67 2 9 


67 2 9 


Valuable marl and blue clay, but no 
stream for irrigation. 


7 1 19 


28 3 5 


3 0 26 


39 1 10 


52 1 4 


52 13 4 


52 13 4 
1131 5 4 
470 17 4 


Excellent clay occurs for manuring, but 
no streams for irrigation. 


690 3 24 
0 0 0 


322 0 26 
46 0 35 


296 3 17 
238 3 23 


1309 3 27 
285 0 18 


522 9 4 


470 17 4 


Marl lies deep ; excellent manuring clay, 
but no streams to irrigate these lands. 


21 3 29 


7 1 11 


5 2 24 


34 3 24 


23 3 0 


27 1 6 


27 1 6 


Valuable marl and clay, but no streams 
for irrigation. 


16 0 9 


22 0 17 


8 0 10 


46 0 36 


56 14 3 


63 14 8 


63 14 8 


Do. do. do. 


36 1 31 


32 0 36 


82 1 30 


151 0 17 


95 19 0 


117 8 3 


117 8 3 


Do. do. do. 


125 1 11 


23 0 23 


24 2 27 


173 0 21 


114 10 3 


142 14 0 


142 14 0 


Do. do. do. 


173 2 33 


51 0 38 


74 3 12 


299 3 3 


213 16 0 


252 0 2 


252 0 2 


Abundance of shell marl and clay, but 
no streams for irrigation. 


373 1 33 


182 1 0 


434 2 6 


990 0 39 


1026 11 10 


1073 15 11 


1073 15 11 




67 1 11 


20 2 4 


20 1 31 


108 1 6 


68 13 1 


79 5 4 


79 5 4 


Plenty of shell marl and clay, but no 
streams for irrigation. 


25 3 0 


31 0 32 


60 2 24 


117 2 16 


104 13 2 


116 4 8 


116 4 8 


White shell marl under Callows, but no 
streams for irrigation. 


0 0 0 


0 0 0 


25 3 0 


25 3 0 


10 9 2 


12 7 1 


12 7 1 


No streams for irrigation. 


31 3 25 


7 0 20 


19 1 12 


58 1 17 


33 15 0 


43 17 2 


43 17 2 


Abundance of marl and day, but no 
streams for irrigation. 


85 2 0 


17 3 38 


30 O 38 


133 2 36 


103 18 6 


117 4 5 


117 4 5 


White shell marl under Callows, but no 
streams for irrigation. 


30 3 12 


86 2 11 


40 3 24 


158 1 7 


147 3 6 


149 14 0 


149 14 0 


Do. do. do. 


0 3 0 


0 0 0 


9 1 12 


9 1 12 


8 0 10 


8 10 8 


8 10 8 


Do. do. do. 


0 0 0 


8 0 20 


16 2 6 


19 2 26 


12 0 5 


14 3 6 


14 3 6 


Good manuring clay, but no streams for 
irrigation. 


58 2 3 


15 2 1 


13 2 5 


87 2 6 


52 8 1 


65 18 6 


65 18 6 


Abundance of marl and clay, but no 
streams for irrigation. 


121 2 0 


16 1 1 


18 1 10 


156 0 11 


91 1 1 


108 11 4 


108 11 4 


White shell marl under Callows, but no 
streams for irrigation. 




3 1 33 
99 0 35 


1 0 23 
5 2 26 


4 3 16 
108 3 32 


.370 
147 9 9 






Little manuring material; no st. for irrig. 


4 0 11 


144 3 0 


144 3 0 


Plenty of good manuring clay, but no 
streams for irrigation. 


19 3 26 


9 3 14 


19 0 6 


48 3 6 


31 12 5 


35 14 5 


35 14 5 


White shell marl under Callows, but no 
streams for irrigation. 


20 2 38 


46 3 31 


122 2 2 


190 0 31 


129 18 0 


171 19 9 


171 19 9 


Abundance of marl and clay, but no 
streams for irrigation. 


0 0 0 
0 0 0 


0 0 0 
0 0 29 


4 3 32 
0 3 17 


4 3 32 
1 0 6 


1 10 11 
0 15 9 


2 1 9 
0 15 11 


2 1 9 
0 15 11 


Do. do. do. 

No streams to irrigate these lands. 


0 0 0 
0 0 0 


0 0 0 
0 0 0 


49 3 15 
51 0 25 


49 3 15 
51 0 25 


22 16 0 
20 14 8 


27 5 10 
27 5 1 


27 5 10 
27 5 1 


Do. do. do. 

Do. do. do. 


55 3 29 


22 1 20 


31 1 20 










streams for irrigation. 


17 2 


70 3 2 


0 0 0 


88 1 


116 4 6 


129 8 6 


129 8 6 


Abundance of valuable manuring clays, 
but no streams for irrigation. 


0 0 C 


0 0 0 


44 0 31 


44 0 31 


33 7 6 


36 19 


36 19 2 


White shell marl under Callows, but no 
streams for irrigation. 


539 2 32 


451 0 11 


585 2 39 


1576 2 


1219 14 11 


1384 14 


|l384 14 3 
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Abstract of Valuation of tlie Callows along the Shannon, between Lough Derg and Athlone, and of that portion of the Sock 



Mitejjl 



COUNTY. 


BARONY. 


PARISH. 


TOWNLAND. 


NATURE OF SOIL, * c . 1 


King's County, 
Continued. 


Garrycastle, 


Rynagh, 

Gillen orGallen, 
Tissarn, 
Cloonmacnoise, 


Bird’s Island, No. 1, 

Bird’s Island, No. 2, 
Curraghlaghan, 

Curraghawarna and Porta vrola, 

Cushealow or Cloncallow, - 

Garrycastle, 

Grant’s Island, 

Kylebeg or Banagher, 

Leacarrow Glebe, now Castle 
Britania, 

Macoughlan’s Island, No. 1, 
Macoughlan’s Island, No. 2, 
Mullaghawran, 

Bullock Island, 

Cloononybeg, 

Cloononymore, 

Minus Island, 

Park, ... 

Annaghmore, 

Clogalbeg, ... 

Derryholmes, alias Timolin, 
and Derryharin, - 
Lisclooney, 

Moystown Demesne, 

Charlestown, 

Cloonascra, 

Clooncraff alias Bloomhill, - 

Cloonmacnoise, 

Cloonaffeen, 

Clouneevar, 

Cloniff, 

Clurhane, 

Crevagh, 

Garrymore, 

Kileafurt, - 

Raughra, ... 


A most superior clayey loam for meadow or past 
a very small portion lies low. e ’ 

A rich clayey loam, a portion lies low, but i- 
excellent soil. 

Inferior peaty and rocky pasture land. 

Chiefly a good clay and clayey-peaty soil, but l 0 , t . 

lying and wet, meadow coarse. 

Chiefly an inferior peaty-clay soil, a portion of rod, 
pasture. 

A small portion of bad peaty clayey meadow land, ht 

mostly indifferent peaty, boggy, and stony pa% e 
A good clayey soil, but a portion low-lying and net 
Various qualities, part very rich clay loam, partner 
clay, some portions rocky moor. 1 

Bad peaty and clayey pasture land. 

A portion of pretty good clayey soil, but part li es 
low, and is wet and cold. 

Some good clayey land, but mostly a wet low-l™. 
clay soil. 

Part a tolerable clayey meadow soil, but lies low; fe 
rest a good clayey soil, interspersed with rocks, 

Total of this part of the Parish of Rynagh, . 

Low-lying peaty and clayey land. 

A large portion of indifferent peaty and clayey sol<, 
some good clayey meadow loam and rich pasture. 
Diversified soil, part cold and rushy, a small porna 
of good clayey loam. 

A good clayey loam for meadow or pasture, but pi 
lies low. 

A low-lying clayey and peaty clay soil, not nfl 
adapted for meadow, and approximating to bog a 
upper edge. 

Total of this part of the Parish of Gillen or Galla, 

Cold, stony land ; part shrubby. 

Almost all peaty and boggy land, only a small port® 
of clayey loam. 

A considerable tract of cold, clayey, and peaty mealoT 
land, with a good deal of peaty pasture soil, 
Numerous soils of an inferior kind, clayey, peatj, 
boggy, and rocky ; a good deal lies low. 

A large tract of excellent, aluminous, and calcareous 
soil for meadow, with some indifferent peaty and 
rocky soils. 

Total of this part of the Parish of Tissarn, • 

A portion of indifferent clayey and rocky meadow ail 
pasture land, the rest peaty soil, of an indifferei: 
quality, lies low. 

Chiefly an indifferent peaty land, inclining to bog; i 
good deal of broken pasture. 

A portion strong clayey soil, the rest peaty land, 
graduating into bog. 

Some very good clayey and peaty-clayey meaiw 
land, a considerable portion low-lying, part good 
A good deal of excellent clayey meadow soil, the 
rest cold clay and peaty meadow and pasture Ini 
Chiefly an inferior peat and clay soil, part in meadow, 
■with a considerable portion of bog in pasture. 
Mostly cold clayey peat, and peaty boggy land. 
Numerous varieties of clayey, peaty, and rocky tat 
of inferior quality. _ . 

Various qualities of clayey and peaty soils, chiefly ot 
an inferior kind. 

Peaty clay and light peaty land, the latter only# 
for pasture. , 

Some tolerable clay, and clayey-peaty meadow *■, 
with a large tract of peaty soil. _ 

Some clayey meadow land of medium quality, 
rest peaty and boggy. 

Total of this part of the Parish of CloonmncnoA 


Westmeath, 


Clonlonan, 


Kilcleagh, 


Ballinahoun Wood, - 


Several qualities of peaty-clay land, very liable 1° 
be flooded in most places. , . , 

Mostly a cold, low-lying peaty clay, graduating » 
bog at the upper verge; some good clay 
Coolnaginey river. 

Total of this part of the Parish of Kilcleagh, • 








Kilgarvan Glebe, 



Printed image digitised by the University of Southampton Library Digitisation Unit 



FOR THE IMPROVEMENT OF THE RIVER SHANNON. 39 



[ 0IBOY jin,!, and the Shannon ; with their ProbableValue were the waters confined to thelevel recommended by the Commissioners — Continued- 









Areas. 




Probable Annual 
Value were the 
Waters confined 
to proposed level. 


lit 




*o B o o' 

1 2 ]3 

0 0 0 

30 3 4 

29 0 1 6 

0 0 0 

5 2 22 
8 1 2 

0 0 0 

14 2 5 

26 1 24 

23 0 S 


0 1 38 

1 3 25 

0 1 15 

10 3 24 

11 2 8 

0 0 0 

6 0 31 
14 1 12 

0 0 0 

1 0 10 
0 1 30 

11 1 23 


6 6 32 

0 3 36 

4 1 7 

12 2 28 

9 3 24 

92 0 37 

0 0 0 
89 1 11 

33 1 14 

0 0 0 

0 0 0 

4 3 32 


0 2 30 
4 1 34 
4 2 22 
54 1 16 
50 2 8 
92 0 37 

11 3 13 
111 3 25 

33 1 14 
15 2 15 
26 3 14 
39 1 23 


£ s. d. 
1 4 10 

6 8 11 

3 0 3 

83 16 2 

25 1 2 

42 17 8 

15 17 11 
150 6 8 

12 10 0 

14 3 10 

17 0 2 

45 0 7 


£ s. d. 
1 3 1 

6 16 7 

3 7 2 

118 7 5 

35 15 2 

54 8 4 

17 11 11 
173 7 7 

17 10 0 
17 15 0 
26 9 0 

55 15 7 


1 3 1 
6 16 7 
3 7 2 
118 7 5 
35 15 2 

54 8 4 

17 11 11 
173 7 7 

17 10 0 
17 15 0 
26 9 0 

55 15 7 


Abundance of manuring clay, but no 
streams for irrigation. 

Do. do. do. 

Probably white shell marl may be found, 
but there are no streams for irrigation. 

Plenty of valuable clay, an improvable 
tract being near the town of Banagher. 

Abundance of marl and clay, but no 
streams for irrigation. 

No streams for irrigation. 

Manuring clay ; no streams for irrigation. 

Plenty of valuable clay, an improvable 
tract being near the town of Banagher. 

There are no streams for irrigation. 

Abundance of manuring clay. 

Do. do. 

Plenty of valuable clay, an improvable 
tract being near the town of Banagher. 


139 1 14 


58 2 16 


247 3 21 


445 3 11 


417 8 2 


528 6 10 


528 6 10 




85 2 0 
65 1 29 

0 0 0 

59 1 19 

102 2 25 


0 0 0 
57 0 17 

0 0 0 
7 1 2 
31 1 17 


0 0 0 
93 2 31 

25 2 0 
5 1 30 

26 1 33 


85 2 0 
216 0 37 

25 2 0 
72 0 11 
160 1 35 


51 0 3 
195 17 10 

21 2 3 
76 10 1 
86 12 0 


69 8 10 
235 17 10 

22 12 9 

85 2 11 

115 2 5 


69 8 10 
235 17 10 

22 12 9 

85 2 11 

115 2 5 


Abundance of manuring clay. 

Plenty of white shell marl and blue clay, 
but no streams for irrigation. 

Good manuring clay occurs, but no 
streams for irrigation. 

Shell marl occurs, but considerably under 
the soil ; plenty of blue day can be had. 

Plenty of white shell marl and blue clay, 
but no streams for irrigation. 


312 3 33 


95 2 36 


151 0 14 


559 3 3 


431 2 5 


528 4 9 


528 4 9 




0 0 0 
0 0 0 

108 1 22 
94 3 1 
122 1 30 


0 0 0 
0 0 0 

95 1 10 
58 2 26 
38 3 16 


0 1 21 
14 2 14 

49 0 14 

50 1 29 
61 3 '4 


0 1 21 
14 2 14 

252 3 6 
203 3 16 
223 0 10 


0 4 7 
6 15 4 

170 11 9 

92 17 7 

236 18 5 


0 4 11 
7 6 10 

189 2 0 
119 0 3 
246 8 5 


0 4 11 
7 6 10 

189 2 0 
119 0 3 
246 8 5 


No streams to irrigate these lands. 

Tolerable manuring clay may be had, but 
no streams for irrigation. 

Plenty of marl and clay occur, but no 
streams for irrigation. 

Do. do. do. 

A large supply of manuring clay, but no 
streams for irrigation. 


325 2 13 


192 3 12 


176 1 2 


694 2 27 


507 7 8 


562 2 5 


562 2 5 




3 3 1 

0 0 0 

28 1 30 

25 0 15 

1 25 3 1 3 

0 0 0 

5 0 0 
1 2 23 

7 2 3 
20 3 38 
46 2 39 
12 2 30 


35 3 29 

17 1 23 
59 1 8 
164 3 38 
118 3 11 
0 0 0 

9 3 25 
54 0 4 

103 0 5 

16 0 9 

42 2 14 

26 2 25 


27 2 26 

18 2 11 
84 0 24 

23 0 11 
30 3 25 

24 0 31 

3 1 15 

16 2 25 

107 3 9 

4 0 2 

17 3 9 
14 1 22 


67 l 16 

35 3 34 

171 3 22 

213 0 24 

175 2 9 

24 0 31 

18 1 0 
72 1 12 

218 1 17 
41 0 9 
107 0 22 
53 2 37 


37 5 4 

8 15 1 

94 11 2 

195 6 1 

203 12 1 

11 7 7 

10 10 3 
48 12 2 

120 7 5 

30 17 9 

85 16 10 

42 0 5 


43 15 2 

10 9 11 

112 19 10 

212 4 4 

220 13 0 

12 6 0 

13 5 0 
55 8 6 

143 19 2 

33 4 0 

94 18 8 

53 12 5 


43 15 2 

10 9 11 

112 19 10 

212 4 4 

220 13 0 

12 6 0 

13 5 0 
55 8 6 

157 14 1 

33 4 0 

94 18 8 

68 18 8 


No streams by which to irrigate these 

No streams for irrigation. 

A great deal of valuable shell marl and 
blue clay ; no streams for irrigation. 

Plenty of manuring clay can be had, but 
there are no streams for irrigation. 

Abundance of white shell marl and clay, 
but no streams for irrigation. 

No streams by which to irrigate these 

Shell marl ; no streams for irrigation. 

Shell marl, from 4 to 6 feet under sur- 
face, but no streams for irrigation. 

White shell marl and blue clay ; a few 
streams fit for irrigation. 

Plenty of clay for manuring, but no 
streams for irrigation. 

Plenty of day for manuring, but no 
streams for irrigation. 

Plenty of manuring clay occurs ; and one 
stream that may be used for irrigation. 


177 2 32 


648 2 31 


372 2 10 


1198 3 33 


889 2 2 


1006 16 0 


1035 17 2 




















0 0 15 


29 3 34 


71 3 14 


101 3 23 


69 4 10 


80 10 5 


80 10 5 


There is plenty of shell marl and blue 
clay, but no streams for irrigation. 


1(6 0 13 


35 2 22 


102 3 3 


314 1 38 


210 1 1 


249 16 4 


249 16 4 


A great deal of shell marl and blue day, 
but no streams for irrigation. 


1(6 0 28 


65 2 16 


174 2 17 


416 1 21 


279 5 11 


330 6 9 


330 6 9 
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Abstkact of Valuation of the Calx-o^s along the Shannon, between Lough Peso and Athlone, ami of that portion of the Suck, be t * een 



COUNTY. 


BARONY. 


PARISH. 


TOWNLAND. 


NATURE OF SOIL, &c. 


Westmeath, 

Continued, 


Brawny, 


St. Mary’s, 


Anker’s Bower, 

Athlone, - - - 

Ballygowlane, 

Carrickobryen, 

Cloonbonny, 

Golden Island, 

Golden Island, Kilmaine, 

Golden Island, St. George, - 

Slirameen, - 


All a peaty and boggy soil, partly arable and m\„ 
pasture. 

Good clayey land, a small portion is peaty. 

Some pretty good clayey lc i n gr d i t g intoapai,. 
and boggy soil, near upper verge. • 

A large proportion is a peaty clay soil, the rest chied, 
inclines to bog. 

Diversified clayey-peaty land in meadow, with a por 
tion of stony soil in pasture. 

A considerable tract of cold peaty clay soil, thereat 
peaty and inclining to bog. 

Mostly a peaty clay soil, part boggy, a small portion 
a good clay loam. 

A small portion ot the soil is day, but it is mostly 
peaty. 

A clayey soil near river, graduating into a boggy so a 
near upper verge. 

Total of this part of the Parish of St. Man's, 



RECAPITULATION, SHOWING THE CONTENT AND VALUATION OF THE CALLOWS OF THE RESPECTIVE 

BARONIES. 





— 


COUNTY. 


BARONY. 


Lands usually 

flooded (i Mon tils 
in the Year. 


Lands usually 

Flooded3Months 

in the Year. 




T oe A1, 




Probable Annual 
Value were the 
Waters confined 
to proposed level. 


Prolate Ana' 

ViilUr.&.Sia,. 

IrrislilijtfiJ. 


Galway, 

Do. 

Roscommon, - 
Do. 

Tipperary, - 
King’s County, 
Westmeath, - 
Do. 


Cloonmacnoon , 
Longford, 
Athlone, 
Moycarne, 
Lower Ormond, 
Garrycastle, - 
Brawney, 
Clonlonan, - 


0 1 31 
•2138 3 11 
347 1 30 
321 0 20 
1165 1 29 
1495 1 4 
211 0 25 
176 0 28 


30 2 14 
1436 2 37 
886 1 14 
626 3 12 
553 3 20 
1446 3 26 
106 0 14 
65 2 16 


105 O 2 
1235 1 31 
563 3 11 
429 0 30 
788 0 23 
1533 2 6 
119 2 28 
174 2 17 


136 0 7 
4810 3 39 
1797 2 15 
1377 0 22 
2507 1 32 
4475 2 36 
436 3 27 
416 1 21 


£ s. d. 
108 5 5 
3689 8 7 
1329 8 8 
1080 17 2 
2108 16 0 
3464 15 4 
365 9 5 
279 5 11 


£ s. d. 
127 15 6 
4204 6 2 
1563 13 1 
1294 6 11 
2293 16 8 
4010 4 3 
437 8 1 
330 6 9 


£ a 

127 li { 
4390 19 2 
15S0 16 2 
1459 13 2 
2413 4 2 
4039 5 o 
437 8 1 
330 6 9 


Total of the Callc 


ws of the Baronies, 


5855 S 18 


5152 3 33 


4949 1 28 


15958 0 39 


12426 6 6 


14261 17 5 


14785 S 3 



SUMMARY. 








COUNTY. 


Lands usually 
Flooded 6Months 
in the Year. 


_ „ ! Lands usually 

Lands usually Fioodedlbrashorter 
Flooded 3Months i period than a 
in the Year. | Monthsinthc 


Areas. 


Present 

Value. 


Probable Annual 
Value were the 
Waters confined 
to proposed level. 




Galway, - 

Roscommon, . . 
Tipperary, 

King’s County, 
Westmeath, 


2139 1 2 
668 2 10 
1165 1 29 
1495 1 4 
387 1 13 


1467 1 11 
1513 0 26 
553 3 20 
1446 3 26 
171 2 30 


1340 1 33 
993 0 1 
788 0 23 
1533 2 6 
294 1 5 


4947 0 6 
3174 2 37 
2507 1 32 
4475 2 36 
853 1 8 


£ S. d. 

3797 14 0 
2410 5 10 
2108 16 0 
3464 15 4 
644 15 4 


£ s. d. 
4332 1 8 
2858 0 0 
2293 16 8 
4010 4 3 
767 14 10 


£ i. A 
4524 14 8 
3040 9 4 
2413 4 2 
4039 5 i 
767 H 1# 


Total, - 


5855 3 18 


5152 3 33 


4949 1 28 


15958 0 39 


12426 6 6 


14261 17 5 


14785 8 ■> 







SAMUEL NICHOLSON, 
Civil Enginebb and Land V albatoi. 



Dublin, 16(/i January, 1839. 
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LoEiBOY Mill and the Shannon ; with their Probable Value were the waters confined to the level recommendedby the Commissioners Continued. 



Land' usu 
Boded 6 5 
in the Ye 


& 


Lands 

in th 


Ye 


mths 


Floodoil 


r 


I" 


T 


'/ 




Prese 


i 


Probab 
to prop 


osed 


"he 


vX? 


1 


I - 


Observations respectlngManures, andsuch Streams 
after the Improvements shall have been made. ’ 


f ' 




A 


n . 










A. 








d. 


£ 


s. 




£ 




d. 




0 o 


0 


0 


0 


31 


13 


1 


13 


13 


2 


4 


9 2 


7 


11 


9 


11 


11 


9 


11 


No streams suitable for irrigation. 




32 


0 


1 


21 


4 


0 


18 


6 


0 


31 


17 0 


8 


17 


19 


3 


17 


19 


3 


No streams to irrigate these lands. 


25 0 


8 


2 


3 


30 


3 


0 


25 


31 


0 


23 


24 6 


3 


29 


11 


0 


29 


11 


0 


Abundance of shell marl and clay occurs, 
but no streams for irrigation. 


65 1 


32 


15 


2 


11 


16 


2 


34 


97 


2 


37 


68 5 


10 


84 


14 


6 


84 


14 


6 


Plenty of shell marl and clay, but no 
streams for irrigation. 


47 3 


35 


29 


0 


1 


45 


0 




122 


0 






0 




5 


10 




5 


10 


A great deal of shell marl and blue clay 
occurs, but no streams for irrigation. 


33 2 


31 


23 


2 


5 


26 


1 


19 


83 




15 


68 9 


11 


85 


6 


8 


85 


6 


8 


Plenty of shell marl and clay occurs, but 
no streams for irrigation. 


25 1 


0 


25 


1 


14 


5 


1 


20 


55 


3 


34 


72 18 


7 


87 


9 


7 


87 


9 


7 


Plenty of shell marl and manuring clay, 
but no streams for irrigation. 


0 0 


0 


7 


2 


26 


3 


2 






1 




11 7 


3 


14 


1 


9 


14 


1 


9 


Shell marl lies under these Callows, but 
no streams suitable for irrigation. 
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A great deal of valuable clay and shell 
marl occurs ; no streams for irrigation. 
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LIST OF PLANS 

(not forwarded with the report) 

HAVING REFERENCE TO THE SCHEDULES OF THE 

CALLOW LANDS BETWEEN LOUGH DERG AND ATHLONE, 

LOWER BRTJSNA, LUSMAGH, AND SUCK RIVERS. 



Scale of Plans, 12 Inches to the Mile. 



Letter 
and No. 
of Plan. 


Portion of the District to which the Plan refers. 


Dimensions of Plan. 


Page of Schedule 
where the Valua- 
tion will be found. 


V. 1 


Lough Derg to Long Island, ... 


Ft. In. 

6 10i by 


Ft. In. 
2 7 


2 and 6 


V. 2 


Long Island to Meelick, .... 


. 6 


2 — 


3 


0 


2 and 6 


V. 3 


Meelick to Banaglier, .... 


6 


0 — 


3 


6 


2-6 and 8 


V. 4 


Banagher to Shannon Bridge, ... 


8 


0 — 


5 


0 


2 and 8 


V. 5 


Shannon Bridge to Coolnaginey, - - • 


9 


1 _ 


4 


4 


4 and 8 


V. 6 


Coolnaginey to Athlone, .... 


6 


0 — 


4 


9 


4 - 8 and 10 


V. 7 


River Suck, from the River Shannon to Poolboy Mill, 


7 


6 — 


4 


0 


2 and 4 


V. 8 


Lusmagh River, from Banagher lower Road to All- 1 
Sairit’s-Well Road, j 


4 


1 _ 


2 


9 


6 


V. 9 


Lower Brusna River, from the River Shannon to 1 
New Bridge, j 


6 


4 — 


2 


6 


6 




DETACHED POBTIONS. 












V. 10 


Upper portion of Lough Derg, County Galway, being") 
the Townlands of Kylenamelly, Sragh, Cloonda- ( 
gauve, Bauntia, Cloonellaun, and a portion of Por- f 
tumna Demesne, J 


3 


4 _ 


2 


3 


2 


V. 11 


Between Dromina and Kilgarvan, upon Lough Derg, 1 
County Tipperary, j 


2 


2 i - 


1 


8 


6 


V. 12 


The Townlands of Slavire, Terryglass, and part of£ 
Muckloon, upon Lough Derg, Co. of Tipperary, $ 


2 


6 _ 


1 


9i 


6 


V. 13 


The remainder of Muckloon, all Firmount, Bally- ) 
quirk, Annagli, and part of Lahinch, and Derry- i 
Island, on Lough Derg, County of Tipperary, ) 


2 


6 _ 


1 


9i 


6 



Note. — The lands delineated on Plans 1 to 9, have all been valued. 

Of those delineated on Plan 10, only the portion of Portumna Demesne has been valued. 
Of those delineated on Plan 11, only Dromina has been valued. 

/I he whole of the lands delineated on Plans 12 and 13 have been valued. 
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2 Geo. I., c. 12. 

8 Geo. I., c. 6. 

8 Geo. II., c. 3. 

23 Geo. II., c. 5. 
25 Geo. II., c. 10. 
29 Geo. II., c. 10. 
7 Geo. III., c. 26. 
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GRAND CANAL COMPANY. 

No. 1. 

Shannon Commission, Custom House, November 8, 1838. 
Sir, — The Commissioners for the Improvement of the Shannon request to be 
informed whether the Directors of the Grand Canal Company are desirous of making any 
further Statement to them, previous to their next Report to the Treasury, which may 
very probably be the last. 

We have the honor to be, Sir, your obedient Servants, 
(Signed) J. F. Burgoyne. 

Harry D. Jones. 
Richard Griffith. 

John M‘Mullen, Esq., Secretary Grand Canal Company. 



Grand Canal House, William-street, 10 th November, 1838. 

Gentlemen, — I am desired by the Directors of the Grand Canal to acknowledge 
the receipt of your Letter, 8th instant, requesting to be informed whether or not the 
Directors are desirous of making any further statements to you, previous to your next 
Report to the Treasury, which may probably be the last ; and I am, in reply, directed to 
acquaint you, that the Directors are most anxious to have an opportunity of submitting to 
your consideration, various important facts and documents bearing upon their case : the 
substance of these they had, previous to the receipt of your Letter, embodied in a 
Memorial to the Lords of the Treasury, which was this day forwarded to their Lordships, 
and of which I am directed to transmit you a copy. It has appeared to the Board 
probable that this Memorial will be referred to you; but however this may be, it is their 
wish that you will be pleased to consider the statements it contains as, in substance, their 
reply to your Letter, and they will be ready, in any case, to lay before you such accounts 
and documents as appear to them sufficient to sustain the allegations contained in their 
Memorial, or which you may think proper to call for. 

I have the honor to be, Gentlemen, your most obedient Servant, 

John M'Mullen. 



To the . Commissioners for the Improvement of the Shannon. 



Copy of the Memorial of the Court of Directors of the Grand Canal, on Behalf of 
the Company, to the Lords Commissioners of Her Majesty’s Treasury. 

Humbly Sheweth — That an Act was passed in the 5th and 6th years of the reign of His late 
Majesty, for the Improvement of the Navigation of the River Shannon. 

That the said Act, after reciting that the improvement of the navigation of the said River would 
materially contribute to the prosperity of Ireland, and that it would be expedient that the expense 
thereof should be defrayed in the manner therein pointed out, proceeds to direct that Commissioners 
shall be appointed by your Lordships for carrying the said Act into execution. 

That the said Act authorizes the said Commissioners to ascertain and determine, What Lands, 
Tenements, and Hereditaments shall be taken for the purposes of said Act ; and to adjudicate and 
award upon all claims preferred by the owners thereof ; and that after hearing evidence, they shall 
amend or confirm, and finally settle each such award and adjudication accordingly. 

That from the earliest periods, when the improvement of the inland navigation of Ireland was 
brought under the consideration of the Legislature and the Government, two great objects appear to 
have been, beyond all others, steadily kept in view, namely, first, to render the River Shannon com- 
pletely navigable ; and, secondly, to connect the Shannon with the City of Dublin by a Canal. 

That for the accomplishment of these objects various Statutes have been enacted, some of which 
provided permanent funds for this and other works of inland navigation, but, from the tenor ot a 
which, it is clearly manifest that the Legislature regarded these two great undertakings as being 
inseparably connected, and, in fact, as one and the same work. 

That under the authority of these Acts, Commissioners wore appointed, and the objects ot the 
Legislature, especially the making of a Canal from Dublin to the Shannon, were prosecuted at great 
expense, for several years ; at length, however, after repeated failures, and apparently in despair 0 ' s 
success, the Canal was, in the year 1772, handed over to the present Grand Canal Company t e 
effort to complete the navigation of the Shannon being retained within the control of Govenimen 
Commissioners. 
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That by the Act 29 Geo. III., cap. 33, £57,000 was granted to the Grand Canal Company, for 
the purpose of completing their Canal to the Shannon, but on condition that they should contribute 
double that amount from their own funds, and that as soon as the Limerick Navigation was completed, 
one-half only of the authorized legal tolls should be levied on Corn, Flour, Meal, and Malt, brought 
from the southward of Portumna by the Grand Canal to Dublin. 

That the undertaking, thereupon entered into by the Company, to complete the Canal, conformably 
to the wishes of the Legislature, was, in the sequel, strictly fulfilled, but at an enormous expense ; 
entailing upon the Company the most ruinous consequences ; compelling them to carry the Navigation 
through a district of unproductive bogs, and thus to renounce the certain and immediate advantages 
which would have resulted to them from a southern extension. 

That by the 27th Geo. III., cap. 30, new Commissioners were appointed to promote and carry on 
the Shannon Navigation ; but this work, under the fluctuating and ill-adapted authority of these 
Commissioners, and, subsequently, of the Directors- General of Inland Navigation (appointed by the 
Act 40 Geo. III., cap. 51) so entirely failed of success, that when the Grand Canal had, at length, 
reached the Shannon, the navigation of that River was found in such an imperfect condition as to 
render it wholly unavailable for the trade which the Company had expected to create upon it, and 
which they had calculated upon as the reward of all their past exertions and sacrifices. 

That the Company, under these circumstances, set about the improvement of the Navigation at 
their own expense ; but the Directors-General, deeming this interference an infringement of their 
jurisdiction, compelled the Company, in 1806, to discontinue those improvements, and afterwards to 
enter into a contract with them (on such terms as they chose to dictate), for rendering navigable that 
portion of the River between Lough Derg and Lough Ree. As the contribution of Government 
towards this object, it was agreed that the Company should receive the sum of £54,884 ; and it has 
been since satisfactorily shown, that they expended upon the work, over and above this sum of £54,884, 
out of their own funds, no less than £30,222 19*. 7 d. , . 

That this contract was performed by the Company to the perfect satisfaction of the Directors- 
General, of their Engineer, and of the Government, is testified by the published proceedings of that 
Board, to which Memorialists humbly refer ; and the Company were, on the 22nd December, 1810, 
put into full legal possession of the Navigation, with the right of levying thereon certain stipulated 
rates of toll ; and they have since continued in the possession of the same, and of the right to levy 
such tolls accordingly. ■ .. , , . . „ 

That in the said contract it was, on the part of the Directors-General, stipulated that the water ot 
said Navigation should be, at all times, maintained by the Company at certain regulated depths, that 
is to say, that there should be on the sills of the locks, six feet water, and throughout the Navigation 
six feet six inches ; which stipulation was introduced by the Directors-General with a view that boats 
of large dimensions, and drawing five feet six inches, should be employed on the Navigation. 

That these views of the Directors-General were, in the sequel, (in reference at least to the trade 
then existing,) shown to be altogether founded in error ; inasmuch as the depth of water on the sills of 
the locks of both the Royal and Grand Canals was only five feet, and boats were strictly prohibited 
from plying on either of these Canals at depths exceeding four feet six inches ; and as by far the greater 
part of the trade then carried on the Shannon Navigation passed through either of these Canals ; and, 
as the employment of a larger class of boats on the Shannon, than could pass through the Canals, 
would have entailed the delay, cost, and risk of trans-shipment, the boats used on the Shannon 
continued to be such only as were adapted to the Canals ; in consequence whereof the maintenance of 
any extra depth of water on the Shannon Navigation was found altogether useless and unnecessary, 
and, by' the common consent of all parties, gradually fell into disuse. _ ... 

That (with the allowance due to these peculiar circumstances) the Directors can unhesitatingly 
assert, that the Navigation was, during the period now referred to, maintained in a good and effective 
working condition, to the satisfaction of the persons then trading upon it. 

That about the year 1825, when steam power began to be generally applied to navigation, the 
public attention was turned to the propriety of employing steam tow-boats on the Shannon, but for 
which, it was immediately manifest, the Navigation was not then adapted. 

That considerable impatience was, in consequence, manifested by various parties more or less 
interested ; and although there was still considerable doubt in the minds of the best informed persons, 
as to the applicability of steam power to the proposed object (the first experiments having been, in a 
majority of cases, total failures), considerable clamour was, nevertheless, raised against the Grand 
Canal Company, and against the Directors, and it was not only asserted, in opposition to the fact, that, 
if the Company had acted up to the letter of their contract, and that the stipulated depth of water 
had been maintained throughout the Navigation, it would have been then found in a state completely 
adapted to the introduction of steam tow-boats, but it was also further alleged, that the Company by 
having allowed this part of the contract to fall into disuse, had (notwithstanding the perfect notoriety 
of the facts just stated) been guilty of such a wilful and culpable neglect of their duty, and of the 
public interests, as was sufficient to justify the Legislature in at once summarily depriving them of their 
vested interests and property in the Navigation. . 

That the Commissioners appointed by your Lordships under the Act 5 and 6 William IV., having 
proceeded to discharge the duties confided to them, presented to your Lordships a Report, dated the 
5th December, 1837, in which your Memorialists find that the Commissioners, influenced, as your 
Memorialists have too much reason to apprehend, more or less by the views and allegations already 
adverted to, and, as your Memorialists respectfully submit, without a sufficient investigation of the 
subject, not alone recommended that the Navigation should be taken out of the hands of the 
Company, but they added, that “ the Company derive no revenue from it, and that their interest in it 
must be considered as nothing.” In their Third Report, dated May 24th, 1838, the Commissioners 
repeat their recommendation, that the Company should be deprived of the Navigation, and award, in 
conformity with their previous Report, a nominal compensation of £5, for the Company’s interest m it. 

That your Memorialists beg leave earnestly to assure your Lordships that they are far from imputing 
to the Commissioners the slightest intention to do any wrong whatever to your Memorialists, but they 
only discharge the duty which they owe to themselves, and to the interests intrusted to their care, in 
contending and in distinctly undertaking to prove, that the Commissioners have, in their adjudication 
upon this question, been altogether led into error. 

That your Memorialists, with all respect, deny that there lias been, on the part of the Company, 

G 2 
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any intentional, or mischevious, or culpable neglect, in respect to the maintenance of the Shannon 
Navigation, nor, in fact, any important neglect whatever. 

That your Memorialists submit that the Directors of the Grand Canal were accountable to the 
Directors- General of Inland Navigation, and, subsequently, to the Commissioners of Public Works; 
that frequent surveys of the Navigation and of the works were made under the orders of the Directors- 
General ; and your Memorialists aver, that no complaint of inattention or neglect, on the part of the 
Company, was ever, to their knowledge, made to them either by the Directors-General or the Board 
of Works, on any occasion. 

That all Traders and Boat Owners, as well as the Public in general, were well aware that there 
existed, on the part of these Boards, a control over your Memorialists in respect to the Shannon 
Navigation ; but your Memorialists are not aware, nor have they ever heard, that any appeal was, in 
consequence, or in respect of any alleged grievance or injury, ever made to either of them. 

That it never has been alleged, as far as your Memorialists are at all aware, that wreck of boats, . or 
loss of property, or unusual obstruction of the trade occured in consequence of neglect or inattention 
on the part of the Company or the Directors. 

That your Memorialists admit, that on the introduction of Steam Tow Boats, complaints were 
made that the Navigation was not in a state suitable for such boats ; but your Memorialists are pre- 
pared to show that they did, without' unreasonable delay, and at very great expense, proceed to make 
such alterations in the Navigation and the works, as effectually to remove any just cause of complaint 
in this respect ; and the Directors are enabled to state that the Navigation has ever since been in a 
thoroughly good and effective working condition. 

Your Memorialists, under these several circumstances, trust your Lordships will clearly see that there 
has been no intentional, or culpable, or mischievous neglect of the Navigation, from which it could by 
possibility be argued that they ought to be deprived of their vested rights and property in it ; on the 
contrary, your Memorialists are prepared to show that the Company was at all times ready to attend 
to any suggestions having in view the improvement of the Navigation, and that they never hesitated 
to direct the instant repair of any injury to the works, or to favour the introduction of any improve- 
ment which was shown to be proper or necessary. 

That your Memorialists humbly submit that the error into which the Commissioners have fallen, in 
concluding that the Company have no beneficial interest in the Navigation, has occurred chiefly from 
the following causes, viz. : — 

That Memorialists having been called on by the Commissioners, on the 1st August, 183b, to furnish 
returns of the Company’s Receipts and Expenditure on account of the Shannon Navigation for the 
preceding seven years, did accordingly furnish the same ; which returns are printed in the Appendix 
to the Second Report of the Commissioners. 

That Memorialists suppossing that a very full and a very minute inquiry into all the details of the 
case should have taken place, did not, at the time, add to these returns certain explanations which, 
they admit, were indispensable to have enabled the Commissioners thoroughly to understand this part 
of the subject. , 

That it was intended by your Memorialists to have called the particular attention of the Commis- 
sioners (had an opportunity to do so occurred) to the important fact that the years to which the 
returns in question were limited, had been those in which the very heavy expense and outlay incurred 
. in adapting the Navigation to the Steam Boats recently introduced upon it had taken place ; and that 
a reference, either to previous or to succeeding years, would have shown, and will now show, that the 
ordinary average expense of maintaining the Navigation, was greatly inferior to that incurred in the 
years set forth in the returns ; and that those years could not, nor ought not to be taken as showing 
the ordinary average expense, but quite the contrary. 

That such expense was, in previous years, much less than in those now referred to, and has ever 
since been gradually decreasing, as will clearly appear from reference to the Accounts of the Company. 
That in proof of such decrease, it may be stated that in the year ended 28th February, 1836, the last 
of the years set forth in the said returns so referred to, such expense of the maintenance of the 
Navigation amounted to £'669 Is. 2c?., while in the half year ended 31st August last, it was reduced 
to £43 13s. 9<?., as is shown in the Company’s published half-yearly Account, verified on oath, a copy 
of which is herewith humbly submitted — the effective working condition of the Navigation being at 
the same time thoroughly maintained. Memorialists beg leave also to submit a return of the sums 
expended by the Company, in the maintenance of the Navigation, since the year 1821 to the present 
time, from which it will be be seen that the entire expense so incurred during that period, including 
the extraordinary outlay hereinbefore referred to, barely exceeds £200 a-year. 

That in the Accounts, so previously submitted, your Memorialists have discovered that they had, 
inadvertently, omitted to set forth the sums received' annually by the Company for ground rents, 
amounting at present to about £50 a-year, and which, had not your Memorialists, under existing 
circumstances, refused to grant any leases whatever, would now amount to £100 a-year and upwards. 

That another source of error into which the Commissioners have been so led, arises from the 
circumstance that the Company have discontinued the actual direct levy of toll at any of their stations 
on the Shannon, for commodities passing onward from the Shannon, through the Grand Canal, to 
Dublin ; or conveyed from Dublin, by the Canal, to or through the Shannon ; the entire toll to 
which the Company is entitled, both for the Shannon Navigation and the Canal, being, in all such 
cases, levied at the Canal Harbour in Dublin ; and, as it had never entered into the contemplation 
of the Directors that they could, at any time, be called on to state the accounts of the Shannon 
Navigation apart from those of the Grand Canal, (having always regarded both as being equally and 
inalienably the property of the Company,) or to apportion to each, severally, the revenue which they 
yielded conjointly, it bad not been deemed necessary that such separate accounts should be kept ; 
but it surely ought not to be assumed, that because a fixed rate of toll is levied at James’s-street Har- 
bour, on all goods passing from Portumna, or from Athlone, through the Canal to Dublin, that the 
Shannon Navigation, as a distinct account, should not have credit for a rateable proportion of the 
amount of toll, levied for an entire given distance, of which that Navigation forms so considerable a part. 

That it cannot fail to be evident to your Lordships, in respect to this very important part of the 
case of your Memorialists, that it must have been, under the circumstances, wholly indifferent to the 
Company when a reduction of the rate of toll on a commodity, carried, for instance, from Lough 
Derg or Lough Ree to Dublin, became necessary, whether or not the Comapuy made that reduction 
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b„ a { once sacrificing the entire toll they had theretofore levied on the Shannon, preserving inviolate Appendix C. 
that which they levied on the Canal ; or, whether, on the other hand, they preserved the Shannon - — 

toll entire, and abandoned an equivalent portion of that levied for the Grand Canal ; or whether, as No - 3- 

perhaps the most correct of the alternatives open to them, they apportioned the reduction, on a Memorial from the 
principle of strict accuracy, between the Shannon and the Canal tolls. In some of those instances Grand Canal Co. 
on which the Commissioners seem to have rested their conclusions, the case was that first above to the Lords ot the 
stated. The entire Shannon toll was surrendered, and the Canal toll in consequence maintained reasur - v - 
without reduction ; but it surely cannot be assumed, as a consequence of this proceeding, that the 
Company derive no revenue from the Shannon Navigation, and have no interest in it : it is, on the 
contrary, quite clear that their interest in the Shannon Navigation is reduced in no greater relative 
proportion than their interest in the Canal, and that in proportion to the sum of the joint values of 
the two Navigations, the relative value of each remains the same. 

That your Memorialists, in referring, at so much length, to this portion of the subject, humbly 
submit, that it is clearly manifest, that if the dominion of the Shannon Navigation shall be withdrawn 
from your Memorialists, and that tolls for the maintenance of it shall be levied under a new and dis- 
tinct authority, either your Memorialists must reduce the rate of toll, now levied, to the extent of 
the new Shannon rates, or the commodities carried, must, to that amount, be subject to a new 
additional toll ; and that, should the conveyance of any such commodity, so to be subjected to such 
additional rate, prove to be already so highly rated that no further charge can be borne by it, it 
manifestly follows, either that the trade in such a commodity must be altogether lost to the Canal, 
or that the Company must, to the extent of the new rate, reduce their present charge, and conse- 
quently, by so much, diminish their existing available revenues, now affected only by the moderate 
annual charge for the maintenance of the works. 

That your Memorialists humbly submit that they are, from these and from various other important 
circumstances and causes, with which they will not now presume to detain your Lordships, prepared 
to show the "real value and importance of the Shannon Navigation to the interests of the Company ; 
and that they are at present receiving, and might reasonably calculate upon continuing to receive from 
it for all time hereafter, a large and steadily increasing clear annual surplus revenue ; but as the 
proof of this necessarily involves reference to their accounts, they respectfully tender such accounts 
for reference accordingly. 

That Memorialists further humbly, but earnestly, submit to the consideration of your Lordships, 
that notwithstanding the aforesaid award of the Commissioners was, as clearly appears to your Me- 
morialists, made under an entire misapprehension of the merits of the ease, and under views and 
circumstances most unfavourable to your Memorialists, still that the said Commissioners did never- 
theless, and under the circumstances aforesaid, recommended to your Lordships a further and more 
favourable consideration of the claims of your Memorialists, in the terms following, for which Me- 
morialists humbly refer to the reports of said Commissioners, viz. : — 

“ We cannot hesitate in recommending to the most favourable consideration of the Legislature, any encourage- 
“ ment that can be given to so very important a National work as the Grand Canal,” &c — Commissioners’ 

Second Report page 14. 

And further, 

“ As, however, the Company have expended a considerable sum of money on this line of Navigation, which was 
“ in a great degree forced upon them, from views connected with the general advantage of the country, while, for 
“ their own peculiar benefit, their efforts might have been better directed to other points ; and as they have always 
“ contemplated certain advantages from the possession of the Navigation of the Middle Shannon, we cannot refrain 
“ from expressing our opinion, that, in being thus forcibly deprived of it, the Company have strong claims upon 
“ the Public for every concession that can reasonably be made to it.” — Third Report, page 7 • 

That Memorialists further humbly represent to your Lordships, that it was with great reluctance 
they felt themselves compelled, in the discharge of their duty to the Company, to interfere, or in 
any way to impede measures brought forward by the Government, for the improvement of the 
Navigation of the Shannon. They are, they beg to assure your Lordships, most anxious, by every 
means consistent with the discharge of their duty, to aid jn every judicious measure for the accom- 
plishment of that object ; and they can with great satisfaction refer to the exertions and sacrifices the 
Company have repeatedly made to promote both the carrying and the passenger trade, on the 
Navigation. In order to encourage the establishment of Steam Boats on the river, they, at once, 
rendered them free of all toll ; and they, at the same time, permitted the sea-coal consumed in these 
Steamers, to. be brought from Dublin, by the Canal, also free of toll. The rate which they at 
present charge on Corn and Corn produce, brought by Steamers throughout the entire Shannon 
Navigation, and afterwards by Canal to the river Litley, in no case exceeds 5s. per ton, and for 
extreme distances, has been further reduced to 3s. 6d., and for exportation even to 3s. per ton ; a 
rate, the moderation of which is probably without a parallel in the management of Canal Navi- 
gation throughout the United Kingdom. They allow the City of Dublin Steam Company a bounty 
of 2s. 6r/., (in addition to the fares charged by that Company) for each passenger carried by them 
on the Shannon to or from the Company’s Passage Boats at Shannon Harbour; a relative amount of 
encouragement for which also it would probably be difficult to find a precedent. Altogether, your 
Memorialists have the satisfaction of well knowing (whatever may have been asserted to the contrary) 
that it is, beyond all other existing circumstances, to the extraordinary liberality, in these and various 
other respects, of the Grand Canal Company, that the present advanced condition of Steam convey- 
ance, both for goods and passengers, on the Shannon, is to be attributed. 

That your Memorialists, however, do not desire to be understood as asserting that these and other 
important sacrifices have been made by them unconnected with a view to the future advancement of 
the interests of the Company. They had (not unreasonably) calculated that the foundations of a 
traffic would thus be laid, from which a more adequate remuneration might hereafter be obtained ; 
and they admit that their prospects are, even in this respect, most encouraging. 

That similar fortunate results seemed equally to await the Company, from the introduction of 
Steam upon the Navigation ; an event which, however accidental it might be considered as regarded 
their connexion with the Shannon, was nevertheless one to the full benefits of which they were in all 
equity clearly entitled. 
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That under all these circumstances Memorialists trust that your Lordships will see, with the Com- 
missioners, the very great hardship to which the Company are subjected, in being thus forcibly 
deprived of their property, and the extreme severity of their disappointment in being compelled to 
forego those important advantages which, after a long period of patient perseverance, they were ma- 
nifestly on the point of realizing. . , . . 

That your Memorialists, if they might, without undue presumption, seek to draw the attention of 
your Lordships to consequences inevitably growing out of this case, connected however less imme- 
diately with the interests of the Grand Canal Company than with those of the public, would earnestly 
entreat your Lordships to consider how dangerous would be the precedent, which would be clearly 
established, if the award of the Commissioners should be carried into efFect, and that the Company, 
under the circumstances stated, should be thus forcibly deprived of their property. The desire of 
the Legislature and the Government to promote the investment of English capital in Ireland, and 
especially to encourage the investment of capital, whether English or Irish, in public works, for the 
improvement of Ireland, is beyond doubt. Nothing, your Memorialists however humbly submit, 
could be more decidedly calculated to frustrate these benevolent intentions, than a proceeding such 
as that now contemplated. The greatest of all inducements to invest capital in public works, is the 
unlimited confidence of the public, that every immunity or advantage guaranteed by, or under the 
authority of Parliament, is inviolable. If, then, the Grand Canal Company were to be arbitrarily, 
and without compensation, deprived of an important line of Navigation, solemnly conveyed to them 
by deed, under the seals of Commissioners appointed by the express authority of an Act of Par- 
liament, and with the full sanction of the Executive, and on which it had been shown that they had 
expended (under the direction of the most eminent Engineers of that day) upwards of Thirty 
Thousand Pounds of their own money; and that this deprivation should be enforced on the mere 
allegation that a neglect had taken place in the performance of certain covenants, to watch over and 
to compel the strict fulfilment of which Commissioners had been duly appointed, and, as to any 
neglect of which, those Commissioners had never even alleged a complaint ; and if all this were to 
be further done under circumstances altogether unprecedented— without reference to the ordinary 
legal tribunals, or the common law right of appeal to a Jury — it would, in the judgment of your 
Memorialists, be impossible to imagine a case more thoroughly calculated to shake all confidence in 
the securities now or hereafter to be proffered for the investment of capital in public works in 
Ireland, or likely more effectually or permanently to frustrate the beneficent intentions of the Le- 
gislature and the Government in this respect. 

That your Memorialists are not unaware of the heavy expense which must be incurred in prose- 
cuting the proposed improvements of the Shannon Navigation, and the consequent large demands 
likely to be made on Her Majesty’s Treasury ; and with a view to obviate, as far as in their power, 
any difficulty which might be felt, if the large sum— which they humbly conceive the Company 
would, on a full re-consideration of their case be entitled to, as compensation — should be added to 
the amount which will otherwise be unavoidably necessary, they venture humbly to suggest to your 
Lordships, as a means of satisfying the just claims of the Company, without at the same time increas- 
ing the demand for public aid, that in the event of the Grand Canal Company being called on to 
surrender the control of the Shannon Navigation, and on their abandoning all claim for their before- 
mentioned expenditure of 30,222 L 19*- 7 d. upon it, the three last extensions of the Canal to Bal- 
linasloe, Mountmellick, and Kilbeggan, should be unreservedly assigned to the Company. They 
humbly represent that the net revenue at present derived from these branches, applicable to the 
payment of the sums advanced by the Loan Fund Commissioners for making them, has been for 
several years past, and is likely to be for a long time yet to come, inconsiderable ; as by reference to 
their accounts, and to the Commissioners of Public Works in Ireland, will more fully appear; and 
also that the claim of the Company upon the favourable consideration of your Lordships, in this 
respect, is, as they humbly conceive, still further strengthened by their having expended upon the 
formation of these Branch Canals, over and above the loans granted by Government for this purpose, 
sums amounting in all to upwards of 10,000/. 

Memorialists therefore humbly pray that your Lordships will be pleased to direct that the case of 
the Grand Canal Company may be carefully re-investigated, and that an opportunity may thus be 
afforded to your Memorialists to show the important and valuable interest of the Company in the 
Shannon Navigation ; and that your Lordships will be pleased to take into your serious consideration 
the propriety of assigning to the Company, in satisfaction of their just claims in this respect, the said 
Branch Canals, or that such other compensation or relief, in the premises, may be granted to them, 
as shall, on due consideration, be deemed just and reasonable. 

And your Memorialists as in duty bound will ever pray. 

By order of the Court of Directors, 

(Signed) John M'Mullen, Secretary to the Company. 

Grand Canal House, 10th November, 1838. 
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Return of the Ordinary and Extraordinary Expenses of Maintaining the Shannon Navigation, including 
the Salaries of the Lock-Keepers, &c. for Seventeen Years, ended the 31st August, 1838. 



Half Year ended. 



28th February, 1822, 
31st August, 

28th February, 1823, 
31st August, 

28th February, 1824, 
31st August, 

28th February, 1825, 
31st August, 

28th February, 1826, 
31st August, - 
28th February, 1827, 
31st August, 

28th February, 1828, 
31st August, 

28th February, 1829, 
31st August, 

28 th February, 1830, 
31st August, 

28th February, 1831, 
31st August, 

28th February, 1832, 
31st August, 

28th February, 1833, 

31st August, 

28th February, 1834, 
31st August, 

28th February, 1835, 
31st August, — 

28th February, 1836. 

31st August, 

28th February, 1837, 
31st August, - 

28 th February, 1838, 



Deduct, having been ] 
brought in error,; 
to this Account, ' 

Total Expenditure, £| 
Y early Average, in all, 



34 17 0 
48 12 0 
28 16 0 
42 14 10 



49 



21 15 5 
64 15 7 
104 7 11 

59 11 0 

92 11 0 

40 10 10 

156 19 6 
194 9 7 

60 14 8 



Neiy Beacons, 

Turning Bridge at Banaglier, 
New Beacons, 



Total Extraordinary Expenses, 
Total Ordinary Expenses, - 
* Yearly average of Ordinary Expenses. 



100 0 0 
14 7 6 
158~10 4 



1,053 18 2 
174 7 6 



49 3 0 
21 15 5 
64 15 7 
91 17 11 

59 11 0 
32 11 0 
40 10 10 
26 19 0 

194 9 7 

60 14 8 



d Canal House, 10(/j November, 1838. 



John M‘ Mullen, Secretary. 



No 5. 

Shannon Commission, Custom-House, December 28, 1838. 

Sir, — The Lords Commissioners of Her Majesty’s Treasury having referred to the 
Commissioners for a report upon the Memorial of the Grand Canal Company, addressed 
to their Lordships in November last, with reference to the Report and Awards made by 
the Commissioners respecting the Grand Canal; and as it is necessary that the Com- 
missioners should have a statement showing the amount of Shannon Tolls, apart from 
the Grand Canal Tolls, the Commissioners request to be furnished with the amount of 
the same for the last five Years; and if the exact sum cannot be given, it is requested that 
the nearest approximation to the amount received may be supplied as soon as convenient, 
in order that the Commissioners may make their report to the Treasury without further 
delay. 

I remain Sir, your most obedient Servant, 

E. Hornsby, Acting Secretary. 

The Secretary, Grand Canal Company, William-street. 



No. 6. 

Grand Canal House, William-street, 2 9<A December, 1838. 

Sir, — I am desired by the Directors of the Grand Canal to acknowledge the receipt of 
your letter of the 28th inst., requesting that, for the purpose therein stated, the Commis- 
sioners for the Improvement of the Shannon may be furnished with a return, showing the 
amount to which the Grand Canal Company are entitled on the Shannon Navigation 
apart from the Grand Canal Tolls, for the last five years ; and I am desired, in reply, to 
request that you will acquaint the Commissioners that a return such as they desire has 
been in preparation for some time past, in conformity with the intentions stated by the 



Appendix C. 

No. 4. 

Expenses for Main- 
taining the Shannon 
Navigation for 17 



No. 5. 

Letter from Shannon 
Commissioners to 
Secretary Grand 
Canal Co. 



No. 6. 

Letter from Secre- 
tary Grand Canal Co. 
to Shannon 
Commissioners. 
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Appendix C. 
No. 6. 

Letter from Secre- 
tary Grand Canal Co. 
to Shannon 
Commissioners. 



Directors in their memorial to the Lords of the Treasury ; and with a view to show the 
accuracy of the statements contained in that Memorial, the Directors did not deem it 
necessarv, however, that this return should extend to a period so far back as five years. It 
is, however, nearly completed for the last two years and a half ; and I am directed to say, 
that it shall, to this extent, be furnished to the Commissioners a very few days hence ; and 
also, that should the Commissioners require a like return for the full antecedent period of 
five years, it shall be prepared as expeditiously as possible, but the Directors fear not 
without a delay of some weeks ; and I am likewise directed to state, that any further 
explanation, or more minute particulars than the return in question may be found to con- 
tain, shall, if required by the Commissioners, be supplied with as little delay, and as 
much in detail as circumstances will permit. 

I have the honor to be, Sir, your most obedient servant, 

John M‘Mullen, Secretary. 

To E. Hornsby, Esq., Acting Secretary, Shannon Commission. 



Return of the Trade of that part of the Shannon Navigation now under the direction and control of the Grand 
Canal Company ; including the Tonnage of all Commodities carried on the Shannon, and also on the Grand 
Canal ; the Tolls paid thereon, both for the Shannon Navigation and the Grand Canal ; the number of Passengers 
conveyed on the Shannon, and from thence by the Grand Canal, with the amount of Fares received ; together 
with a statement of the amount of Tolls to which the Company are entitled (pursuant to the terms on which the 
Shannon Navigation was made over to them by the Directors-General of Inland Navigation) on the Tonnage and 
Passengers so carried on the Shannon Navigation. 



ji 


Tonnage carried on 
the Shannon and 
Grand Canal. 


Tonnage carried on 
the Shannon only. 


E “ 




Tolls paid on the 
Grand Canal. 


Tolls paid on the 
Shannon only. 


Fares paid on the 
Grand Canal, 
(Bounty to Steam 
Co. deducted.) 


t ares paid on the 
Shannon only. 


Tolls chargeable on 
the Shannon. 


|| 


Total Amount 
chargeable on the 
Shannon.* 


31st Aug. 1S36 


Tons. Cwt 
14,466 5 


Tons. Cwt 
1,546 10 


2,167 




£ s. d. 
3,793 8 0 


£ s. d. 
93 2 5 


£ d. 

536 0 6 




£ s. d. 
526 13 11 


£ s. d. 
92 2 9 


£ s. d. 
618 16 8 


2Stb Feb. 1S37 


13,172 0 


2,823 10 


1,867 




3,547 17 8 


86 18 6 


460 5 0 


B 


477 11 0 


85 5 6 


566 16 6 


31st Aug. 1S37 


12,200 15 


1,987 5 


3,396 




3,306 10 3 


90 17 3 


'943 0 0 




493 7 0 


156 4 8 


649 11 8 


•2Sth Feb. 1S38 


16,703 10 


1,875 10 


2,766 




4,370 1 4 


107 2 6 


917 19 4 


si 


660 3 2 


143 12 9 


803 15 11 


31st Aug. 1838 


16,282 5 


1,889 10 


4,047 




4,114 0 0 


113 19 0 


1,118 0 8 




656 2 3 


203 10 0 


S59 12 3 



(Signed) Andkew Bagot, Superintendent of Trade. 



* The total amount chargeable on the Shannon Navigation ought to have embraced the Tolls on Passengers carried on the Shannon 
only of which no return can now be obtained ; and also the Tolls to which the Steam Tow Boats (which have been free of Toll since their 
first introduction on the River) are liable, under the agreement of the Company with the Directors-General of Inland Navigation, and 
which it appears, on calculation, would altogether have exceeded £400 per annum. 



No. 7. 



No. 7. 

Letter from Secre- 
tary Shannon 
Commissioners to 
Secretary Dublin 
Steam Packet Co. 



Shannon Commission, Custom-House, 8th January, 1839. 

Sir, — Tlie Commissioners request you will have the goodness to furnish them with a 
copy of the agreement entered into between the Inland Steam Navigation and Grand 
Canal Companies, whereby the latter is exempted from paying tolls on the River Shannon ; 
and the Commissioners desire me to add, that they will pay every attention to such observa- 
tions as the Directors of the Inland Navigation Company may wish to make respecting it. 

I am, Sir, your most obedient Servant, 

E. Hornsby, Acting Secretary. 

To F. Carleton, Esq., Office, 15, Eden Quay. 



No. 8. 



City op Dublin Steam Packet Company, 



No. 8. 

Letter from Secre- 
tary Dublin Steam 
Packet Co. to Secre- 
tary Shannon 
Commissioners. 



Office, 15, Eden Quay, Dublin, 9th January, 1339- 

Sir, — In compliance with the request of the Shannon Commissioners, communicated by 
your letter of the 8th instant, I now beg to hand you a copy of the agreement between 
this Company and the Grand Canal Company, in reference to exemption from tolls on 
the River Shannon. 

The Directors desire me to add, they feel much obliged to the Commissioners for their 
expression of willingness to pay attention to their observations, and on this head I may 
probably have directions in a few days to write you. 

I am, Sir, your obedient Servant, 

1 P. Howell, Secretary. 

Secretary, Shannon Commission. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




FOR THE IMPROVEMENT OF THE RIVER SHANNON. 49 
No. 9. 

Grand Canal-House, William-street, 13 th January , 1839. 
g 1E I am desired by the Directors of the Grand Canal to acknowledge the re- 

ceipt of your Letter, 8th instant, requesting that the Commissioners may be furnished with 
a Copy of the Agreement entered into between the Grand Canal Board and the Inland 
Steam Navigation Company, whereby the boats of the latter are entitled to special advan- 
tages as regards their trade on the Shannon Navigation ; and I am directed, in reply, to 
place* in your hands the enclosed copy of that agreement. The Directors also, (availing 
themselves of the willingness of the Commissioners to attend to such observations as the 
Board may wish to offer for their consideration) desire now to submit the following, viz. 

In reference to that part of the agreement confirmed by the Board, resolution No. 1., I 
am directed to state, that the toll on corn, meal, malt and flour, if for exportation, has been 
further reduced, from 5s. to 3s. per ton, although no such stipulation was contained in the 
original agreement. 

In reference to resolution No. 3, the rate of toll chargeable upon coals, which was then 
fixed at 3s. 6d. per ton, has, by a recent order of the Board, been reduced to 2s., with 
drawback of the entire, as before, if for consumption in steamers. 

In reference to resolution No. 5, which the Board have reason to believe has been ani- 
madverted upon, as calculated unduly to divert the trade of the Shannon from the port of 
Limerick, they deem it right to explain, that this clause was suggested, not by the Direc- 
tors but by the Managers of the Steam Company. It has, however, ever since, remained 
virtually a dead letter, having (as far as the Directors can at this moment ascertain) never 
been enforced, and the Board having, on different occasions, stated that they considered it 
of no value whatever to the Grand Canal Company, and were ready formally to abandon 
it at any time. ' , „ 

I have the honor to be, Sir, your most obedient servant, 

John M'Mullen, Sec. 

To E. Hornsby, Esq. Acting Secretary, Shannon Commission, &c. &c. &c. 



Appendix C. 

No. 9. 

Letter from Secre- 
tary Grand Canal Co. 
to Secretary Shannon 
Commissioners, 
regarding Agreemen 
between Grand Canal 
Board and the Inland 
Steam Navigation 
Company. 



Grand Canal House, 25 th March, 1829. 

Sir, —T he Board having taken into consideration the letters of C. W. Williams, Esq., particularly 
that of the 13th instant, and conferred with him respecting his proposal for establishing a trading 
intercourse through Dublin, between Liverpool and Limerick, and other parts of the River Shannon 
below Portumna, by means of steam vessels and boats on that River and the Grand Canal, and also 
for conveying passengers on the Shannon to and from Shannon Harbour, and Mr. Williams having 
engaged, in addition to the sum of £4,000 laid out on his present establishment, to expend a farther 
sum of £6,000 on boats and steam vessels, and the Board being disposed to afford ample encourage- 
ment to such establishment — Resolved, „ , , . , 

1. That for three years, from the 1st of May next, no higher toll on the Grand Canal than ltf. pei 

ton per mile, not exceeding for any distance 5s. per ton (including sea lockage), shall be charged on 
live stock, or on any other commodity whatever, to be conveyed or towed on the Grand Canal and 
River Shannon, by steam vessels or boats belonging to the said C. W. Williams, to or from any place 
two miles below Portumna bridge. . , _ Tlr — .... , „ ■ 

2. That the toll on Irish slates, to be carried by the boats of the said C. W. Williams, shall remain 
at the present rate of three farthings per ton per mile, not exceeding ■ 2s. 3d. per ton for any distance. 

3. That coals conveyed by such boats, from Dublin to places two miles below Portumna bridge, shall 

be charged only 3s. 6d. per ton, and a draw back of such toll granted for all coal proved to have been 
burned or consumed in his steamers. ., , , t> . 

4. That all commodities conveyed on the Shannon, to or from places two miles below ioitumna 
bridge, and also for 20 miles on the Grand Canal, shall be free of toll on that river. 

5. But that should the boats of the said C. W. Williams convey or to. any corn, meal, malt, Hour 

or butter from Portumna, or from any place above it downwards to or towards Limerick, a toll ot 
3s. 6d. per ton upon the canal, in addition to the Shannon toll, shall be charged for a corresponding 
number of tons earned by his boats to or from Dublin. ... , 

6. That after the present draw back on the trade between Dublin and Athlone shall cease, the future 
toll on such trade conveyed or towed by the steam vessels and other boats of the said C. \\ . Williams, 
shall not exceed 4s. 8 d. per ton, or such low rate as may be agreed upon with any other party. 

7. That all facility shall be afforded for the boats of the said C. W. Wil iams, to travel by night on 
the Grand Canal, which shall be deemed consistent with the safety of said boats, and the norks ot the 

C< 8 mP That a bounty of 2s. 6d. shall be allowed for every passenger which shall be conveyed on the 
Shannon by the steam vessels of the said C. W. Williams, between Hamilton Lock and Shannon 
Harbour, and carried to or from Dublin on the Grand Canal. 

9. That such checks shall be established as to trade and passengers as the Board may deem neces- 



this ragement, for the term of seven years, and subsequently, for a second period of seven y. 
said C. W. Williams’ expending a further sum of £5,000 "" c “ ! " 11 vp<: ‘ :p ■ 



C. W. Williams, Esq. 

1. Toll of Id. per ton per mile ; 5s. maximum, in- I 

eluding sea lockage. 

2. Irish slates, no charge beyond 2s. 3d. per ton. 

3. Coal, 3s. 6(1., drawn back if consumed in steamers. 

4. No Shannon Toll to or from two miles below 

Portumna, if 20 miles of Canal paid. 

5. Toll of 3s. 6d., and Shannon Toll on corn, meal, 



boats and steam vessels for the same trade. 
Sir, your obedient Servant, 

(Signed) Edward Lawson. 
flour, butter, or malt, from Portumna or any 
place above it, downward towards Limerick. 

6. Athlone Toll, not to exceed 4s. 8 d. per ton. 

7. Night Travelling. 

8. Bounty on Passengers. 

9. Checks. 

10. Continuance for two periods of Seven tears each ; 
expires 1st May, 1843. 
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